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Mr. Augustus C. Blain has been appointed Superintend- 
ent of Streets of Nashua, N, H. 

Mr. A. W. Stevens has been appointed Superintendent 
of the Water-Works of Logansport, Ind. 

prof. J. ©. Gregg has been appointed City Engineer and 
Superintendent of Water-Works of Brazil, Ind. 

Mr. Waiter Henkle, Waynesville, O., has recently been 
appointed County Surveyor of Warren county, O. 

Mr. John C, McKenna, for 21 years General “Manager 
of the Bradford, Bordell & Kinzua R. R., has resigned. 

Mr. Henry J. Buell, City Engineer, of Newark, O., was 
married on Jan. 7 to Miss Jane Hartley Fulton of Newark. 

Mr. Chas. H. Tweed, Chairman of the Board, and Sec- 
ond Vice-President of the Southern Pacific Ry., has re- 
signed. 

Mr. J. M. Howe has been appointed Resident Engineer 
of the Texas & New Orleans R. R., succeeding Mr. L. 
Mims, resigned. 

Mr. M. W. Wells has been appointed General Manager 
of the Southern Missouri Ry. Co., with office at 204 Dear- 
born St., Chicago. 

Mr. W. S. Martin has been appointed General Manager 
of the Mexican International R. R. Co., with office at 
Ciudad Parfirio Diaz, Mex. 

Mr. Virgil G. Bogue has been appointed Consulting and 
Supervising Engineer of the Western Maryland R.R., with 
headquarters in New York city. 

Mr. W. K. McFarlin, Chief Engineer of the Delaware, 
Lackawanna & Western R. R., is said to have tendered 
his resignation, to take effect Feb. 1. 


Mr. E. O. Smith is appointed Master Mechanic of the 
St. Louis & Hannibal Ry., in place of Mr. M. T. Phillips. 
resigned, with headquarters at Hannibal, Mo. 

Mr. Warren J. Flick, of Wilkesbarre, Pa., has been ap- 
pointed General Manager of the Wyandotte Gas Co., of 
Bethlehem, Pa., succeeding Mr. F, B. Aldrich. 

Mr. Dennison Fairchild, Division Engineer of the Erie 
R. R., has resigned to resume the practice of civil engi- 
neering, with office at 662 Ellicott Square, Buffalo, N. Y. 

Mr. A. E. Martin, for the part 17 years Superintendent 
of the Framingham Water Co., has been appointed Super- 
intendent of the Springfield, Mass., Water-works system. 

Mr. J. L. Gogerty has been appointed Superintendent o. 
the Little Rock terminals of the St. Louis, Iron Moun- 
tain & Southern Ry., succeeding Mr. J. F. Jones, resigned 

Mr. S. T. Crapo has been appointed General Superin- 
tendent of the Pere Marquette R. R., and Mr. A. M. 
Patriarche is made General Freight and Traffic Manager. 


Mr. ©. N. Monsarrat has been appointed Engineer of 
Bridges of the Canadian Pacific Ry., with headquarters at 
Montreal, Que., succeeding Mr. H. E. Vautelets, resigned. 


Mr. E, F. Slocum, for a number of years connected with 
the Safety Car Heating & Lighting Co., has been ap- 
Pointed General Agent, succeeding Mr. O. C. Gayley, re- 
signed 

Mr ©. Kirkham, engineer in the employ of the Penn- 
sylvar ‘a Steel Co., has been appointed Instructor in Civil 
gg at the Pennsylvania State College, at State 
College. Pa 

Mr. 


‘ A. Teal, for many years Master Mechanic of the 
remo; 


, Elkhorn & Missouri Valley R. R., has resigned, 
and su ceeded by Mr. Edward W. Pratt. Mr. Teal is 
about 72 years of age. 

oe -'tle Falls & Dolgeville R. R. Co. has elected the 
follow sew officers: Mr. Dumont Clark, New York, 
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President; Mr. Titus Sheard, Little Falls, Vice-President 
Mr. E. R. Wankle. New York, Secretary and Treasurer 
and Mr. Charles Sullivan, Dolgeville, N. Y., General Man 
ager and Assistant Treasurer. 

Mr. W. H. Starr, of the Chicago & Alton Ry., has been 
appointed Superintendent of the Chattanooga Division of 
the Cincinrati, New Orleans & Texas Pacific Ry., suc 
ceeding Mr. G. W. Berry. 

Mr. J F. Enright has been appointed Master Mechanic 
of the Mobile Division of the Mobile & Ohio R. R., with 
headquarters at Whistler, Ala., succeeding Mr. B. A 
Orland, assigned to other duties. 

Mr. Geo. W. T. Miller, for the past 10 years U.S. Assist 
ant Engineer at Wilmington, Del., and Baltimore, Md 
has resigned to become Superintendent of the Virginia 
Dredging Co., of Richmond, Va. 

Mr. Fred Hamilton Clarke, C.E., of Boston, Mass., and 
Miss Harriet Gertrude Priest, of Portsmouth, N. H., were 
married on Jan. 5. Mr. Clarke is a graduate of the Ma 
sachusetts Institute of Technology. 

Mr. W. H. Shaw, of Chicago, has been appointed Super 
intendent of Motive Power of the St. Louis Division of 
the Illinois Central R. R., with headquarters at Carbon 
dale, Ill., succeeding Mr. W. C. Mitchell, resigned 

Mr. W. J Herbage has resigned his position as Division 
Engineer of the St. Louis, Memphis & Southeastern Ry.. 
and accepted the position of Assistant Chief Engineer otf 
the Commerce, Charleston & Hickman, at Charleston, Mo 

Mr. Geo. M. Bard has recently resigned as Vice-Presi 
dent and General Manager of the Diamond State Stee! 
Co., of Wilmington, Del., to devote his attention to his 
duties as President of the Salisbury Steel & Iron Co., of 
Utica, N. Y., to which office he was recently elected 

Mr. Joseph P. Bradfield, for a number of years Superin 
tendent of the Western Division of the New York Central 
R. R., with headquarters at Buffalo, has been appointed 
Assistant General Superintendent of this road, with head 
quarters at the Grand Central Station, New York city. 

Mr. J. C. Cassell, General Superintendent of the Norfolk 
& Wescern Ry., has retired, and is reported to have been 
succeeded by Mr. Nicholas D. Maher, General Superin 
tendent of the Seaboard Air Line. Mr. Maher was form 
erly a Division Superintendent of the Norfolk & Western 
Ry. 

Mr. W. G. Spears, Mining Engineer, has resigned the 
position of Superintendent of the Keller Coal Co., and 
will enter into partnership with Mr. Frank A. Katiman, 
C. E., under the firm name of Spears & Kattman, with 
offices in Culberson Block, Brazil, Ind., to conduct a 
general practice in civil and mining engineering. 

Mr. Clifford S, Cook, of the Sharon Steel Co., Sharon, 
Pa., was accidentally shot in his left side in his apart 
ments in Sharon, on Jan. 2. The injury is likely to be 
fatal. Mr. Cook is a brother-in-law of President Schoon 
maker, of the Pittsburg & Lake Erie R. R., and is said to 
hold a responsible position with the steel company 

Mr. F. T. Reese, for the past year connected with the 
staff of ‘‘The Railway Age,’’ has accepted a position with 
the Standerd Steel Car Co., with headquarters at Pitts- 
burg. Mr. Reese was for four years Mechanical Engi- 
neer of the Pittsburg & Lake Erie R. R., and three year: 
Mechanical Engineer at the Dickson Locomotive Works. 

Mr. F. Merritt has been appointed Resident Engineer of 
the Northern Division of the Gulf, Colorado & Santa Fe 
Ry., with headquarters at Cleburne Tex.; Mr. J. C 
Christy, Resident Engineer of the Southern Division, with 
headquarters at Temple, Tex., and Mr. M. F. Temple, 
Resident Engineer of the Beaumont Division, with head- 
quarters at Beaumont, Tex. 

Mr. Geo. H. Stevens, Assistant General Superintendent 
of the New York Centrai & Hudson River R. R., has been 
appointed Superintendent of Special Freight Service of 
that road, and the Lake Shore & Michigan Southern 
R. R., with headquarters at Buffalo, N. Y., and Mr. J. P. 
Bradfield, Superintendent of the Western Division of the 
New York Central, succeeds Mr. Stevens. 

Mr. H. F. Brown, Chicago Manager of the Neptune 
Meter Co., and Mr. E. B. Holley, also of that company, 
have resigned their respective positions, and have placed 
all of their patents for combination meter box and curb- 
cock with James B. Clow & Sons, of Chicago. Mr. Brown 
will have charge of the meter department of the last- 
named company, and Mr. Holley will act as sales agent 

Mr. Carl Scholz has been elected President of the Coal 
Valley Mining Co., Rock Island, lil, succeeding Mr. R. R. 
Cable, resigned. Mr. Scholz is also Manager of the Mining 
Department of the Choctaw, Oklahoma & Gulf R. R., 
which is owned by the Chicago, Rock Island & Pacific 
Ry. Co., the owners of the mines of the Coal Valley Min- 
ing Co. He will have his headquarters at Little Rock, 
Ark. 
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Mr. A. B. Gilbert has resigned his position as Assistant 


Business Manager of the. Engineering News Publishing 
Co., after over 11 years’ work in the @ifferent department 
of Engineering News, and will hereafter be Busine 
Manager of the Good Roads Magazine,’ “‘The Teller 
Central Station Directory, Street Railway Directory, 


and other publications of the E. L. Powers Co., with office 
at 150 Nassau S$t., New York 

Mr. Robert Trimble, Principal Assigtant Engineer of 
the Pennsylvania Line West of Pittsburg, has been ap 
pointed Chief Engineer Maintenance-of-Way of the North 
west System, with headquarters at Pittsburg, and Mr 
W. C. Cushing, Division Superintendent of the Northwest 
System, at Allegheny, Pa., has been appointed Chief En 
gineer Maintenance-of-Way of the Southwest System.with 
headquarters also at Pittsburg 

Mr. J. Grant MacGregor, Chtef Draughtsman of the Cin 
cinnati, Hamilton & Dayton Ry., has resigned his posi 
tion to take up private practice. Mr. MacGregor has been 
in the service of the above company since February, 1940 
Previously he occupied responsible positions with the 
Canadian Pacific Ry. and the Great Northern Ry. of 
Caneda. He began his professional career in Scotland 
in ISSO, serving five years as a pupil in Civil Engineering 
and five years as Assistant and Resident Engineer on the 
staff of the Caledonian Railway. 

Mr. Edward A. Uehling, M.E., has opened an office a 
Consulting Engineer at 135 Broadway, New York Mr 
Uehling has had five years’ experience as an iron and steel 
chemist, in greater part with the largest steel works east 
of the Allegheny Mountains, and 15 years’ experience a: 
Manager of blast furnaces and auxiliary plants For the 
past seven years he has devoted himself to developing and 
introducing the Uehling method of casting and conveying 
pig iron, now largely in use. Mr. Uehling is one of the 
eatly graduates of Stevens Institute and is the inventor 
of the Uehling pyrometer. 

Mr. O. C. Gayley recently resigned the position of 
General Agent of the Safety Car Heating & Lighting Co 
to become Manager of Sales of the Pressed Steel Car Co 
with headquarters in New York He succeeds Mr. W. O 
Jacquette, who recently was appointed Vice-President of 
the Southern Car & Foundry Co. Mr. Gayley started 
business in the service of the Pennsylvania R. R., in ISSO 
He was connected with the Engineering Department of 
that company in charge of construction and maintenance 
until Jan. 1, 1S88, when he went with the Philadelphia & 
teading as Engineer of the Shamokin Division, where he 
remained for two years In 18%) he went to the Missouri 
Car & Foundry Co. as Treasurer and Manager of the 
Kansas City Car & Wheel Co., a subsidiary company 
When the Kansas City plant closed he became General 
Agent of the Missouri Car & Foundry Co., and in 1893 
went to the Safety Car Heating & Lighting Co 
similar capacity 


; 
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Mr. B. C. Epperson, Superintendent of the Second Di- 
vision of the Central R. R. of Georgia, died in Macon, Ga., 
on Jan. 6, aged 57 years 

Mr. William Perkins Tyler, President and General Man 
ager of the Tyler Tube & Pipe Co., Washington, Pa, is 
dead. Mr. Tyler founded the business of the company 
in 18%, and the last 12 years’ of his life were devoted to 
its development. 

Mr. Richard Mansill, Scientist, died on Jan. 4 at Rock 
Island, Ill., aged 74 years. He was an astronomer, and 
was the author of a number of well-known scientifl 
works and published since 1896 Mansill’s Almanac of 
Planetary Meteorology. 

Mr. M. K. Morris, for many years Master Mechanic of 
the Pennsylvania Steel Company, and since its organiza 
tion three years ago President of the Board of Water 
Commissioners of Steelton, Pa., died suddenly on Jan. 3 
from the effects of a paralytic stroke received that day 
He was 60 years of age. He leaves a widow, three sons 
and one daughter. 

Mr. Charles Allender Manning,-Civil Engineer, died at 
his home in Pittsburg, Pa., on Jan. 1, after an illness of 
six months. Mr. Manning was born in Pittsburg 34 years 
ago, and was educated in the local schools and at Curry 
Institute. About 14 years ago he entered the employ of 
Edeburn & Cooper, Civil Engineers, and for the past four 
years he had practiced in Pittsburg and in Philadelphia. 

Prof. Chas. J. Bell, Professor of Chemistry in the Uni- 
versity of Minnesota, died on Jan, 4.. Professor Bell was 
born in Somerville, Mass., in 1855, and was graduated 
from Harvard University in 1876. He studied four years 
abroad and also at Johns Hopkins University, after which 
he became Professor of Chemistry in the Pennsylvania 
State College. Later, he was made Professor of Chem- 
istry in the University of Minnesota. 
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ENGINEERING SOCIETIES. 


COMING MEETINGS. 
ENGINEERS’ SOCIETY OF WESTERN PENNSYL- 
VANIA. 
Jan, 8. Annual meeting at Pittsburg, Pa. Secy., C. W. 
Ridifiger. 
LOUISIANA ENGINEERING SOCIETY. 
Jan. 10, 1003 Annual meeting at New Orleans, La. 
Secy. G. W. Lawes, New Orleans, La. 
NEW ENGLAND WATER-WORKS ASSOCIATION. 
Jan. 14. Annual meeting at Boston, Mass. Secy., Wil- 
lard Kent, Narraganaett Pier, R. I 
MICHIGAN ENGINEERING SOCIETY. 
Jan. 20, 21 and 22, 1903. Annual meeting at Battle 
Creek, Mich. Secy., F. Hodgman, Climax, Mich. 
AMERICAN SOCIETY OF CIVIL ENGINEERS. 
Jan, 21, 22, 1903. Annual meeting at New York city. 
Secy., C. W. Hunt, 220 W. 57th St., New York. 
ILLINOIS SOCIETY OF ENGINEERS AND SURVEY- 
ORS. 
Jan. 21; 23 Annual meeting at Aurora, IIl. 
L. Kuehn, Champaign, Ill. 


OHIO SOCIETY OF SURVEYORS AND CIVIL ENGI- 
NEE 


Secy., A. 


Jan. 20, 21, 1903. Annual meeting at Columbus, 0. 
Secy., W. H. Boughton, Granville, O 
CANADIAN SOCIETY OF CIVIL ENGINEERS 
Jan. 27, 28, 29, 1903. Annual meeting at Montreal, Can- 
ada. Secy., C. H. McLeod, Montreal. 


NEW YORK RAILROAD CLUB.—At a recent meeting 
of the Executive Committee of this club Mr. F. M. Whyte 
iN. ¥. C. & H. R. R. R.) was appointed secretary for the 
coming year. Mr. Whyte’s address is Grand Central Sta- 
tion, N. Y. 

CENTRAL RAILWAY CLUB.—On Friday, Jan. 9, 1903, 
this club will hold its annual meeting at the Hotel Iro- 
quois, Buffalo, N. Y. At this meeting officers will be 
elected for the coming year. The technical part of the 
programme includes a paper by Mr. C. E. Lucke, of New 
York city, on ‘‘Steam Engine Indicators,’’ and the dis- 
cussion of a paper presented at the last meeting of the 
club by Mr. L. R. Pomeroy on the subject, ‘The Advan- 
tages of Electrically Driven Railroad Shops.’’ After the 
business of the meeting has been disposed of, a luncheon 
will be served in the hotel dining room.—Secy., H. D. 
Vought, New York city. 

NEW ENGLAND WATER-WORKS ASSOCIATION.— 
The annual meeting of this association will be held at the 
Hotel Brunswick, Copley Square, Boston, Mass., on Jan. 
14, 1908. The technical proceedings of the meeting will 
take place at the afternoon session, as follows: ‘‘How to 
Reduce Pressure on a Gravity System,’’ by Mr. E. H. 
Gowing, of Boston, Mass.; ‘“‘The Echo Lake Dam, at 
Milford, Mass.,"" by Mr. L. Metcalf, of Boston, Mass.; re- 
port of committee on ‘‘Apportionment of Charges for Pri- 
vate Fire Protection, and the Means of Controlling the 
Supply Thereto,’’ by Messrs. F. E. Crandall, of Burling- 
ton, Vt., R. J. Thomas, of Lowell, Mass., and E. Wheeler, 
of Boston, Mass.; report of committee on ‘‘Uniform Sta- 
tistics," by Messrs. J. E. Beals, of Middleboro, Mass., G. 
F. Chace, of Taunton, Mass., J. C. Whitney, of Newton, 
Mass., M. N. Baker, of New York, N. Y., and C. W. Sher- 
man, of Boston, Mass.—Secy., W. Kent, Narragansett 
Pier, R. 1. 

RAILWAY SIGNALING CLUB.—For the coming year 
committees have been appointed an President H. C. Hope 
on the following subjects, each committee with chairman 
as named: ‘Signal and Track Circuits,’"’ Mr. J. C. Mock 
«(M. C. R. R.); “Organization,’’ Mr. E. B. Ashby (L. V. 
R. R.); “‘What Shall be Considered as Cost in Making 
Estimates on Installations and for Maintenance,’’ Mr. H. 
M. Sperry (Union 8S. & 8. Co.); “Cost of Installing Iron 
and Copper Wire for Line Circuits," Mr. H. 8S. Balliet 
iL. V. R. R.); “Distant Signals: When, under various 
conditions they should be Mechanical, Semi-Automatic, or 
Automatic,"" Mr. A. G. Shaver (U. P. R. R.); ‘‘How to 
Best Automatically Signal a Single-Track Road,"’ Mr. 
C. H. Morrison (Erie Ry.); ‘‘Standards,"’ Mr. C. A. Chris- 
tofferson (C. G. W. Ry.); ‘Topics,’ Mr. C. C. Rosenberg 
(L. V. R. R.); “‘Three-position, Separate Home and Dis- 
tant and Overlapping Automatic Block Signals,’’ Mr. C. 
Cc. Anthony (Pennsylvania R. R.).—Secy., B. B. Adams, 
New York city. 

AMERICAN INSTITUTE OF ELECTRICAL ENGI- 
NEERS.—At the meeting of the Chicago Chapter held at 
the rooms of the Western Society of Engineers on Dec. 
30, about 20 members were present. The first paper was 
on “Some Brake Tests and Deductions Therefrom,’’ by 
Mr. J. D. Kelley, and this dealt particularly with tests 
made with the brake equipment of electric interurban cars, 
one practical result of which was the application of dif- 
ferential levers to hand brakes. An abstract was then 
read of a lengthy paper by Mr. R. A. Parke on ‘‘Rail- 
way Car Braking.”’ the greater part of which related to 
the principles of braking, the development of the air 
brake, and the practical problems of brake rigging, and 
the proper application of the braking power. (See the 
report of the New York meeting in the Supplement to 
Engineering News, of Dec. 25, 1902.) The reading of 
the paper lasted until 10 p.m. and there was but a limited 
discussion. One mnember referred to magnetic traction 
increasers for locomotives. Another member spoke of 
using electric braking power on the cars of a coal hand- 
ling plant, the motor being converted into a generator. 
In this case, however, numerous axle-breakages developed, 
and he inquired whcther similar experiences had been 
found on street railway cars equipped with this braking 
system 
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LIST oF CONTRACTS PENDING 


TH DATE OF OPENING BIDS. 


Bids to be Eng. 
opeed. Work. Place. News. 
Jan. 8.Pavilion and park work, New York, Y...Jan. 1 
Jan. 8.Alterations to buildings, New York, N. Y..Jan. 2 
Jan. 8.Sewers Fort Wayne, Ind. .... | 
Jan. 8.Metal work, Mobile, Ala, ...............-. Dec. 4 

Advertised. Eng. News, Dec. 4 and 1L 
Jan. 8.Light-house station, Mobile, Ala. ......... Dec. 4 
Advertised, Eng. News, Dec. 4 and 11. 
Jan. 8.Pneumatic mail service, Chicago, Ill....... Dec. 4 
Jan. &.Drainage work, Walnut Jan. 1 
Advertised, Eng. News, Jan. 1. 
Jan. 9. Light- house station, Portland, Ore.. -- -Dec. 25 
Jan. 9.Scwers, Plattsburg, N. Y. Jan. 8 
Jan. %.Paving, Pittsburg, Jan. 
Jan. %.Sewers, Pittsburg, Jan. 
Jan. 9.Roadwork, Cincinnati, Jan. 8 
Jan. 10.Sewer, Seattle, Jan. 8 
Jan. 10. Remodeling building, Camden, 8, C........Jan. 8 
Jan. 10.Wharf, Sturgeon, Falls, Ont. ............. Dec. 25 
Jan. 10.Water-works, electric I'ts, N. Orleans, La..Dec. 18 
Jan. 10.Steam propeller, Washington, D. C........ Dec. 18 
Jan. 10.Road work, Fort Myer, Va................- Dec. 18 
Jan. 10.Koad work, Fort Myer, Va................ Jan. 1 
Jan. 12.Pier extension, etc., Duluth, Minn......... Dec. 18 
Advertised, Eng. News, Dec. 18 to Jan. 15. 
Jan. 12.Bridge, Tacoma, Wash. -18 
Jan. 12.School, Marion, O. ...... 2 
Jan. 12.Viaduct Scranton, Pa 25 
Jan. 12.Gas lighting, New York, N. 1 
Jan. 12.Street work, New York, N. Y 8 
Jan. 12. Building, Washington, D. C. 
Jan. 12. Remodeling station, Newport News, Va....Jan. 8 
Jan. 13 Sewers New York N Y 8 
Jan. 13.Paving, New York, N. Y. 8 
Jan. 13. Buildings, Sonyea, N. Y..... se 
Jan. 13. Building. Clarington, O................... » 
Jan. 13. Naval supplies, Washington, D. C......... 
Jan. 13.Water-works, Penn's Grove, N. J......... 
Advertised, Engineering News, Jan, 8. 
Jan. 14.Foundations, New York, N. Y............. ca | 
Jan. 14.Courthouse, Hickman, Ky. .................. 25 
Jan. 14.Sewerage system, Valladolid, Spain. ms 
Jan. 14. Dredging, Chicago, Ill................ . 20 
Jan. 14.Wiring system (blidgs.), Helena, Mont.. .18 
Jan. 14.Towboat, etc., Memphis, Tenn............. Dec. 18 
Advertised, Eng. News, Dec. 18 and 25. 
Jan. 14. Hospital building, Fresno, Cal. .......... Dec. 25 
Jan. 14.Court house, Louisville, Ky. .............. Jan. 1 
Jan. 14.Water-works, Ardmore, Ind. Ter.......... Jan. 8& 
Advertiz-ed, Eng. News, Dec. 24 to Jan. 15. 
Jan. 14. Bridge, Camden, 
Advertised, Engineering. News, Jan, 8. 
Jan. 14.Wharf repairs, Boston, Mags..............4 Jan. & 
Jan. 15.Water-wks, Milton-next-Sittingbourne,Eng.Jan. 8 
. 15.Wharf repairs, Moston, Mass.............. Jan. 8 
5.Jeity, Los Angeles, Jan. 1 
5.Road work, Fort Collins, Colo............. Jan. 1 
5.Water-works, Fort Snelling, Minn. ....... Jan. 1 
5.Artesian well, San Antonio, Tex, ......... Jan. 1 
Advertised, Eng. News, Dec. wate to Jan. 22. 
Jan. 15. Dormitory. Salem (re 25 
Jan. 15.Pier extension, Duluth, Minn.............. ec. 18 
Advertised, Eng. News, Dec. 18 to Jan. is 
Jan 15.Steel hull, etc., Washington, D. C 
Jan. 15.P. O. building, Dec. 4 
Advertised, Eng. News, Dec. 4 and 11. 
Jan. 15.Water-works, Milton, England............ Jan. 1 
Jan. 16.Artesian well, Georgetown, S. C........... Jan. 1 
Jan. 17. Bridges, Hanoi, French Indo-China........ Oct. 30 
Jan. 17.Wharf, Washington, D. C. ............... Dec. 25 
Jan. 17. Railway, Dec. 25 
Advertised, Eng. News, Dec, 25 to Jan. 15. 
Jan. 19. Electric light wiring, etc.. New York, N. Y.Jan. 
Jan. 19.Court house, Warren, Ark. .............. Jan. 8 
Jan. 20. Engines, screws, etc., London, Eng. ......Jan. 1 
Jan. 20.Outlet ditch, etc., (w.-w.), Evans, Colo....Jan. 1 
Jan. 20.School house, Bloomer, Wis............... Jan. 1 
Jan. 21. Breakwater, Las Angeles, Cal............. 
Advertised, Eng. News, Dec, 18-25, Jan. 8- st 
Jan. 22.Hospital, Chattanooga, . 25 
Advertised, Eng. News, Dec. 25 to Jan. 22. 
Jan. 22. Excavation, Buffalo, N. Y. c. 25 
Advertised, Eng. News, Dec. 25 to Jan. 22. 
Jan. 23. Paving. Jan. & 
Jan. 28. Water-works bonds, Cincinnati, O........Jan. 
Jan, 24.Water-woriks, Middletown, N. J............Jan. 8& 
Advertised, Engineering News, Jan. 8. 
Jan. 25,Breakwater, Tiverton N.S, Dec. 25 
Jan. 26.Ventilating system, Chicago, 
Advertised, Eng. News, Dec. 25 to Jan. 22. 
Jan. 26. Building plans, Lincoln, Ill................ Jan. 1 
Jan. 26.Dredging, St. Augustine, Fla. ............ Jan. 1 
Advertised, Eng. News, Jan. 1 to 29. 
Jan. 26.Street work, Cincinnati, O. ............... Jan. 8 
Jan. 27.School house, Abercrombie, N. Dak....... 
Jan. 27.Paving. Cleveland, 0..................... Jan. 8 
Jan. 27.Steam heating apparatus, agg sy D.C..Jan. 1 
Advertised, Eng. News, Jan. 1 and 
Jan. 27.Street construction, etc., Cape Town, S.Af..Nov. 27 
Jan. 28.Water filter. etc., Washington, D. C.......Jan. 1 
Advertised, Eng. News, Jan. 1 to 29. 
Jan. 28.Library, San Bernardino. Cal............. Jan. 8 
Jan. 29.Sewers, Fort Duchesne, Utah............. Jan. 8 
Jan. 20. Bulkhead, Philadelphia, Pa. .............. Jan. 1 
Advertised, Eng. News, Jan. 1 to 29. 
Jan. 30. Breakwater, Newport, Jan. 1 
Advertisel, Eng. News, Jan. 1 to 29. 

Jan. 30.Library, Geneseo, N. - Dec. 25 
san. 30.Paving, Owosso, Mich. Jan. 
Advertised, Engineering News, Jan, 8. 

Jan. 31. Exposition buildings, Belgium, ...Oct. 30 
Feb. 1.Water-works, electric plant, Searcy, Ark..Dec. 25 
Feb. 1.Church, Northampton, Mass.. 
Feb. 1.Bridge, Jacksonville, Fla. ................ Jan. 1 

Advertised, Eng. News, Jan. 1. 
Feb. 1.Hospital building, Dayton, O. ............ Jan. 8 
Feb. 2.Warehouse, Aberdeen, S, Dak............. Jan. & 
Feb. 2 .City hall and market house, Houston,Tex. .Dec. 11 
Feb 5 Bowers, New TB. v.27 
Advertised, Eng. News, Nov. 27 to Feb. 
Feb. 3. Buildings, Washington, D. C. ............ Jan. 1 


Feb. 4.Paving, Sandusky, 0....... 

Feb. 4.Dredging, Boston, Mass......__ 
Advertised, Eng. News. Jan to 2 

Feb. 12. Municipal lighting, Guayaquil, Eeu: 

Feb. 14.Paving, Lafayette, Ind... 

Feb. 15. Reservoir, New Britain, Conn. 

Feb. 16. Paving, Fond du Lac, Wis. 

Feb. 16. Railway, Portugal. Stace 

Feb. 17. Brick paving, Three Rivers, Wis. 
Advertised, Engineering Ne ws, Ja 

Feb, 26.Electric railway, Bulawayo, So. Af: 

. 28. Dredging, Bridgewater, Eng. 

Feb. 23.Paving, Fond du Lac, Wis....... 
Advertised, Eng. News, Jan. 8 and 

Feb. 28.Plans for removing silt, Bridgewat 

Mar. 4.St. ry. and power plants, Manila, } 

Mar. 14.Steel dry-dock, Cavite, P. I....... 

Mar. 20. Railway, Madrid, eee 

No date. Railway (Ohio), Cincinnati, 0... 
Advertised. Eng. News, Dec. 18. 25, 
-Railway (B. & O.), Chicago, Il! 
Advertised, Eng. News, Jan. 8 and 


RAILWAYS. 


ARKANSAS, SPRINGFIELD & NORTH\ 
John C. Sesser, Ch. Engr., 309 New England 
sas City, Mo., and temporarily located at 
writes us that 20 miles of the company’s : 
located, and preliminaries finished on the 
Work is now under way securing the right 
construction capital has been secured and 
awarded. The names of the successful co 
not yet made public. The line will be 1235 n 
and will run from Springfield to Buff: ato ind 
Versailles, and possibly farther. H. Solor 
City, is Pres. 

BALTIMORE & OHIO.--McArthur Bros 
and S810 Fiske Bldg., Chicago, Ill., are pre; 
let further portions of their work on the | 
between Ravenna and Newton Falls, Ohio, 
about 500,000 cu. yds. of steam shovel work 
yds. of team work, as stated in our adverti 

BALTIMORE & OHIO.—It is stated that 
will build a cut-off that will shorten its line 
by 50 miles and bring Chicago SO miles near 
more in connection with the ay geal 
west of Pittsburg. To realize this plan so 
of new road will have to be built. Two 
recently been secured in Pennsylvania in con: 
this project. One is for the Bedford & W: 
and the other for the Potomac & Allegheny 

BEDFORD & WESTERN.—This company w 
incorporated in Pennsylvania with a capita 


$500,000, to build a line of railway from Mt. [ia 
ford county (not Huntington county, as recent 


to Geigers, Somerset county (not Cambria co 


Dallas és the southern terminus of the H. & Lb 
R., near Everett, and is also the northern term 


Bedford Division of the Pennsylvania R. R 


BIG SANDY, EAST LYNN & GUYAN.—Thi 
has closed a contract with Ingles & Simpson, © 


end Contractors, Radford, Va., to build this 
connecting with the Norfolk & Western Ry 


W. Va., and running up Twelvepole River to East Lyi 


coal mines, a distance of eight miles. The locatior 
been made and the construction work begur 


Lockhart, Engr. in Charge, Wayne, W. Va 
BOSTON & ALBANY.—The New York Centr 


crossing eliminations. The changes at Worce 


ton and East Boston will cost nearly $4,000.00) 


65% must be borne by the Boston & Albany 


lines benefiied. It is proposed to put at least 
into ballast. It is planned to rebuild on the War 


line 25 miles of track, mostly with 70 and 


CALIFORNIA.—It is reported that the Siskiyo 
opment Co. has secured a franchise from Siskiyou 


to construct a railroad from its mine to Fr 
in Scott Valley. A smelting works will als: 
lished at the mine. 


al 


ment of this road is said to be planning sever 


CANANEA & YAQUI RIVER.—P. R. Coleman 


Ariz., has received a contract for the construct 
road from Cachise Station, on the Southern Pa 
to Naco, and on the international line, thence | 


distance of 37 miles. He has established 
Cachise, Ariz. 


CHICAGO & NORTHWESTERN.—A line from ! i 
Ia., to Kansas City, is reported to be under con-iderat 

CINCINNATI INTERTERMINAL.—This comp 
filed articles of incorporation in Ohio with a capital st 
hou 


of $10,000 for the purpose of building war 


fre‘ght terminal stations and connecting line 
between the various railways in this city. Josep! 


of the H. & S. Pogue Co.; J. H. Woodard, an 


Wing, of the Deim & Wing Paper Co., are incorporator- 
COLORADO & SOUTHERN.—Frank Trumbu!! 
reported to have stated that the directors of this 
are at present considering the project of putting i: 
tracks between Denver and Pueblo, Colo. The « 
tion of about 120 miles of track would be involved > 


the improvement be determined on. 


COLORADO SPRINGS & CRIPPLE CREEK 1)! 
Colorado Spring 
writes that a few short spurs and sidings compris 
the construction work contemplated in the nea: 


CONNELLSVILLE CENTRAL.—The contract for bu 


—T. L. Waggener, Ch. Engr., 


ing 12 miles of this road has been let to Bur 


nett, Pittsburg, Pa., according to reports. Th: 


be built in the interest of the Union Steel Co 


Buffington to Danora, Pa., about 21 miles, and 


to the contract the first six miles must be co: 


March 1. 

DELAWARE & HUDSON.—This company 
negotiating for the construction of a line of 
tween Montpelier and Rutland, Vt., by way of 
the White River Valley. 

DONALDSONVILLE & NAPOLEONVILLE 


pany has been organized and chartered in Lo 


the purpose of constructing a standard gage 
from Donaldsonville to Napoleonville, the ! 
line lying along the west bank of Bayou Lafo 
aging about six acres distance back from the 


Wm. M. MeGalliard is Pres., and Mather |) 


Vice-Pres. and Treas. 

FELSENTHAL SOUTHERN.—Incorporated 
sas to build a line at or near where the Ba 
dorado R. R. crosses Lake Landing in Unior 
the site of the town to be built at that point 
in a southerly direction to the state line. t! 
erly through Union parish, é.a., to some feas 
disance of 25 miles from the starting point. 
will be about $20,000 per oe 
shall, G. Hays, J. H. Venable and J. M. 


Information concerning contracts to be let or of supplies to be purchased, and corrections of errors and omissions in published items, are invited. 
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sQUTHEASTERN.—J. P. Williams, Pres., 
ody ““oa. writes us that the preliminary surveys 
. vo. peen made for this road, which will run 
8 *** See to Tampa, Fla., and that work will 
2 be undertaken before spring or early sum- 
OHNSTOWN & GLOVERSVILLE. -This com- 
‘cen incorporated with $1,950,000 capital stock 
i. the purpose of the new corporation being to 
opsolidation of the Fonda, Johnstown & Glovers- 
“a road, the Cayadutta Blectric Ry. and the 
» St. Ry. lines, having a total of 100 miles of 
~ Lediie Hees, Fonda, is Pres. 
\ —The Valdosta Construction Co. is being or- 
vr the purpose of coustructing a line of raliway 
sta, Ga., to Douglas, Cotfee county. Work on 
‘sas to commence about Jan. 1. T. J. James is 
ed. 
1s CENTRAL.—J. T. Harahan, Vice-Pres., is 
‘ 1 to have announced the completion of arranuge- 
ee. or the double tracking of the road from Mempais 
KY. thus completing the double track be- 
‘0 cy, New Orleans and Chicago. The new work, which 
i ; che construction of about 122 miles of road, will 
ced within a year. 


usuives 


be comple 
KANSAS CITY, MEXICO & ORIENT.—W. A. Williams, 
\ ned esident, Kaw Valley Construction Co., 711 Bryant 
iag., KANSAS Cicy, Mo., under aate of Jan, 5, writes Us 
ows ‘The Kaw Valley Construction Co. has the 


for building the Kansas City, Mexico & Urient 
the United States. We have compieted the grade 
‘sweetwater, Tex., to Lone Wolf, on the Chicago, 
t land & Pacific Ry., in Oklahoma, the point where 
aa oss we same, and from Fairview, Woods county, 
wo within 30 miles of Wichita, Kan. We have sub- 
work in Texas to the Texas Southern Construction 
Co rbey also have contract for 56 miles of unfinished 
work in Oklahoma. The balance of the unfinished work 

Oklahoma bas been let to W. C. Edwards, of W ichita, 
“who also has a contract for the work from Wichita 
ro Malton, Kan, about 30 miles. We are now laying track 

Ukiahboma and have about 50 miles completed, com- 
‘veneimg at the north line of Harper county, Kan. All 
nate ral has been bought and is now arriving to finish the 
track to Fairview, Okla., and an additional 200 miles of 
rails have been bought, the delivery of which will com- 
venee in March, We are now averaging a mile of track 
- Gay, and expect to have the road completed and in 
jperaion from Wichita, Kan., to Fairview, Okla., this 
year. 

KANSAS CITY-ROCK ISLAND.—The secretary of state 
of Missouri has issued a charter to this company, with a 
capital stock of $1,000,000, for the construction of a 
tandard gage line from Kansas City to Strassburg, in 
Cass county, a distance of about 40 miles. The new road 
will be the line over which the Chicago, Rock Island & 
Pacific R. R. will enter Kansas City from Strassburg. 
surveys have been completed to within about seven miles 
of the heart of Kansas City, and work is in progress 
from Versailles to Windsor and the grading is being 
pushed. Charles H. Warren, New York; W. W. Steven- 
son, Chicago, and M. T. Farrow, St. Louis, Mo., are 
incorporators. 

LIBERTY-WHITE.—A charter for this company has 
been asked in Louisiana. The road will run from Mc- 
Comb City, in Pike county, to Liberty, in Amite county. 
j, J. White, Me Comb City, is interested. 

LITTLE RIVER R. R.—J. W. Lockhart, late Ch. Engr. 
of this company, Wayne, W. Va., writes us that James 
Condon, contractor, completed his contract Oct. 8 for 
grading 11 miles of this road from Walland, Tenn., to the 
iorks of the Little River. The company has since com- 
pleted the track work to the forks, and graded one mile 
more up the west prong, and will build about five miles 
up that prong to reach its timber lands. The timber mill 
at Townsend, Tenn., in Tuckaleechee Cove, has been 
ompleted, 

LONG ISLAND R. R.—This company is said to be 
contemplating the establishment of a large terminal at 
Rockaway Beach. It will be built at the ‘‘Y’’ at Ham- 
mel's Station. The land is already filled in and a $50,000 
station will be erected. J. H. Cummin is Supt. Bidgs., 
Long Island City, N. Y. 

LOUISVILLE & NASHVILLE.—R. Montford, Ch. Engr., 
s reported to have stated that plans have been made for 
the construction of about 155 miles of new lines during 
the present year. 

MABON & GULF.—Frederic R. Page, Ch. Engr., Mabon, 
Cape Breton, N. S., writes us that all the work on the 
onstruction of the lines of the Mabon & Gulf Ry. Co., 
Lid., is being done under his supervision and is not let to 
ontract. The road will be 43 miles in length, and run 
from the Mabon coal mines to Hillsboro, Sky Glen, Why- 
ocomagh and Orangedale, The surveys have been fin- 
ished; the grading, masonry, and bridges are completed 
‘rom the coal mines to the shipping piers, 4% miles, and 
materials has been delivered for further construction. The 
coal pockets and a trestle 654 ft. long are nearing com- 
pletion. From the l. & R. Ry. Junction to Port Malcolm, 
) mniles, the line is located, and the construction will be 
started immediately. Coal pockets and pier will be built 
it the latter point. J, Boardman Cann, Mabon, is Pres. 


MICHIGAN.—A logging road is being constructed by 
Crawford Sons, Cedar Rapids, Mich., from Cedar River 
‘o Spalding, Mich., a distance of about 30 miles. The 
ine will run through an immense tract of hemlock and 
hardwood timber lands, which the company expects to 
log. 

MISSOURI, KANSAS & TEXAS.—We are advised that 
for the line from Granger to Georgetown, 16 miles, for 
which a company known as the Granger, Georgetown, 
Austin & San Antonio Ry. was recently formed, the old 
Link line will be used. The line will be dressed up and 
track laid during the present winter. It will be operated 
‘s a branch of this company. 

_MONACACY VALLEY & FREDERICK.—Steiner Schley, 
Frederick, Md., writes that the organization of this com- 
pany will be effected on Jan. 16. The road will be 13 
mies in length and will run from Catoctin Furnace to 
rick, Md. It will be a steam line. 


NEW ORLEANS & SAN FRANCISCO.—A charter was 
ssued to this company in Louisiana on Jan. 2, with a 
“pital stock of $5,000,000. The object of the incorpora- 
“on 4s to build a line of railway from New Orleans, by 
way of Arkansas, to Chicago. New Orleans capitalists are 
said to be behind the plan. 

NO ‘YOLK & WESTERN.—O’Brien & Long, railway 
Satractors, Hallsville, W. Va., have been awarded the 
‘““t for double tracking the road at Glenwick. They 
: blished their headquarters at Hallsville. 
Vil ‘ids are wanted by H. M. Strong, Hotel Ster- 
‘npati, O., for the reconstruction of 17 miles of 
ck railway from 23 to 40 miles from Cincinnati. 
‘ of the work is very heavy and there is considerable 
rock. The work can be cut up into ten or more 


seculons LO suit the outfit, but must be completed by Dec 
1, lyus. Sixty-lb. rails and frogs free, and transportation 
tree from St. Louis, Chicago, Cieveland and intermediate 
points, as stated in our advertising columus. 

ORANGE & NORTHWESTERN.—John W. Maxcy, Cb 
Engr., Houston, Tex., writes us that tke full corps of 
syrveyors is now locating as rapidly as possible the line 
ot this road from Orange to Shreveport, La., and securing 
the right of way. The length of the road will be about 
luv miles. It is not determined when contracts will be 
let. L. Miller, Orange, is Pres. 

OTTAWA, MARSEILLES & MORRIS.—This company 
has been incorporated in Illinois with $50,000 capital stock 
to construct a line from Uttawa, La Sallie county, east 
through Marseilles and Seneca to Morris, Grundy, Lil. 
M. T. Moloney, James Moloney and James J. Graham, 
Ulttawa, are interested. The company's offices will be in 
Ottawa, Ill. 

PARAGOULD & MEMPHIS.—R. D. Woods, Ch. Engr., 
Cardwell, Mo., writes that the line has been run between 
Paragould, Ark., and Cardwell, Mo., and the right of 
way partly secured. The capital tor construction is se- 
cured, ana coutracts lor building SU miles of the o2 miles 
proposed will be let this spring. J. W. Vail, Decatur, 
and., is Pres. 

PENNSYLVANIA R. R.—The contract for the work of 
the mechanical and electrical equipment of the power 
houses, passenger station and the compiete underground 
system of the renusy!lvauvia tunnel under the North ard 
bast Rivers, comnecting Jersey City and New York city 
and Long Isiand, has been piaced with the Westingnouse, 
Church, Xerr & Co., designing and coustructing engineers, 
lu Bridge St., New York. ‘Ine contracting company will 
act also for McKim, Mead & White, Archs., who will 
draw the plans for the new hotel to be built in the ter- 
minal constructed in connection with this road at 32d and 
Judd Sts. and Seventh and Eighth Aves.——-The company 
has awarded the contracts for the columns, foundations 
and piers in connection with the construction of its ele- 
Vated freight line which is to be built across West Phila- 
delphia trom the Spring Garden St. bridge to the Arsenal 
bridge, below South St. John Goil & Uo. and Ryan & 
Kelly will each do part of the work, which will be started 
at once and be completed, according to the contract, by 
April. The contract for the construction of the bridge and 
arches was awarded to Sparke & Kvans and the retaining 
wall work to Patrick McManus.——lt is stated that the 
directors have decided to spend about $1,V0UU,0U0 for new 
equipment and improvements. It is proposed to purchase 
vu new locomotives and reconstruct 14 others. The Has 
kell Dock, at Ashtabula, O., will be rebuilt at a cost of 
$125,000. W. H. Brown is Ch. Engr., Broad St. Station, 
Vhiladelphia, 

PEARL & LEAF RIVERS RY.—Reports state that this 
line will be extended from its present terminus at Blouu:- 
ville, Miss., to Natchez with all possible speed. F. P. 
Vavidson, Gen. Mgr., Hattiesburg, Miss., has stated that 
work on the survey is progressing rapidiy and the grading 
will soon be taken up. 

PUGET SOUND & CANADA.—This company is reposted 
to have been incorporated in Washington on Vec. 26 with 
a capital stock of $2,7UU,UUU, and has for its purpose the 
construction of a line of railway 150 miles in length from 
Tacoma to Sumas, on the international boundary, con- 
necting with the Canadian Pacific. The incorporators of 
the new road include Chas, C. Bibler, of Tacoma, formerly 
Assistant Chief Engineer of the Northern Pacitic; Senator 
Turner and D. C. Corbin, of Spokane; Jacob Furth, and 
tormer Governor McD. Raw, of Seattle. 

ST. LOUIS & EAST SHORE.—Incorporation papers have 
been filed by this company in Illinois for the purpose of 
building a road having for its northern terminus East St. 
Louis, Ill, and running through St. Clair, Monroe 
and Randolph counties to Fort Gage, taking thence 
a southeasterly direction through Jackson, Williamson, 
Saline and Gallatin counties. This will comprise the 
main line of the system. It is expected that a branch will 
run through Williamson, Johnson and Nassau counties 
to the Kaoiin deposits of the southeast, and that another 
will be built from Brockport extending in a northeast 
direction to Shawneetown, through Massac, Pope and Gal- 
latin counties. Z. W. Finker and James A. Reardon, St. 
Louis, Mo.; F. J. Kraft, East St. Louis, Ill., and S. H. 
Briskey, of Monroe county, Ill., are interested. 

ST. LOUIS, EL RENO & WESTERN.—A territorial 
charter has been granted at Guthrie, Okla., to this com- 
pany, capitalized at $100,000, to build a railway 200 miles 
in length, running from Lincoln county, Okla., touching 
Chandler, Guthrie, El Reno, Anadarko, Hobart and Man- 
gum, and having a terminus in the southwestern part of 
Green county. 


ST. LOUIS, MEMPHIS & SOUTHEASTERN.—This 
company has been granted a franchise by the St. Louis 
County Court to lay its tracks across certain county roads 
betweeen Kirkwood and the southern county limits. 

ST. LOUIS & NORTHERN ARKANSAS.—S. W. Lee, 
Ch. Engr, Harrison, Ark., writes that the surveys and 
rights of way have been obtained for this line and that 
of the Leslie & Southern, and that some contracts have 
already been let to Frank McGunnigle, Duff,- Ark. The 
construction capital has been secured. The lines will run 
from Marshall to Leslie, Heber and Little Rocks, having 
a = length of 140 miles. John Scullin, St. Louis, Mo., 
is Pres. 

SEABOARD AIR LINE.—The company is said to te 
perfecting arrangements for the construction of a 21-mile 
railway from Blackstone, Va., to McKinney, a station on 
the road. J. M. Barr is Gen. Mgr. 

SEATTLE & CANADIAN.—Incorporated with $2,700,000 
capital stock to build a line 180 miles long, beginning at 
Tacoma, Wash., and terminating at Sumas. Jacob Furth, 
J. H. McGraw and D. C. Corbin are interested. 

SLAUGHTERS CREEK & COAL RIVER.—This com- 
pany ‘has been chartered to build a railway from Wini- 
frede Junction, on the Great Kanawha River, in Kana- 
wha county, to the mouth of White Oak Creek or Joss 
Creek, in Boone county. The incorporators are M. 


SOUTH CAROLINA.—We are informed that F. J. Lock- 
hart, Augusta, proposes to built a standard gage railway 
from here to Donalds, a distance of four miles. 

SOUTHERN INDIANA.—Surveys for an extension of 
this road to Evansville from Elnora, 40 miles south of 
Terre Haute, have been made and the line will be built 
next spring, according to reports. The extension will be 
about 72 miles long. F. W. Ranno is Engr. M. of W., 
Terre Haute, Ind. 

SOUTHERN PACIFIC.—Julius Kruttschnitt, Vice-Pres., 
is reported to have announced that extensive improve- 
ments are contemplated within the next six months on 
the line between New Orleans and San Francisco. It is 
stated that several millions of dollars will be spent in 
improving the lines of the system and in relaying the 
tracks between New Orleans and the Pacific coast. The 
present plans already under way call for the relaying of 


3,000 miles of track with SO-lb. steel rails. In the recou 
struction of bridges alone of steel wiil be 
used. a 


SOUTHERN RY.-—This company, it is said, will apend 


$20,000 On improvements on the Asheville Division in 
the Way of grade reductious, track Daliasting and laying 
new steel rails. W. H. Welis is Ch. Engr. Construction, 


Washington, LD. C. 


SPOKANE & KOOTENAI.—Incorporated in Washington 
With $5,0UU,00U capital stock to build and operate a rail- 
way trom Spokane to a point in Nootenai county, idaho, 
@ distance of 2uU miles. UV. ©. Corbin, Geo. Turner and 
Jacob Furth are interested Ihe road will run Via 
d VUreille River and lake, the Kootenai River and tribu 
Laries lo @ point in Kootenai county, idaho, on the inter- 
lhauonal boundary between the L. 3S. and the Vominionu 
of Canada. The road will be a part of the Great Northern 
system. 

rEXAS & PACIFIC,.—It is reported that the branch of 
this road extending trom Weaterford, Tex., to Mineral 
Wells, will be extended to Trinidad, Colo. 

TRINITY & BRAZOS VALLEY Benj. Thompson, Ch 
hugr., Hilisboro, ‘lex., writes that the contract tor build 
ing tne line trom Cieburne to Mexia, via Hillsboro and 
Hubbard, some SU miles, bas been jet to 3. A. Kobertson, 
Urange, Tex. Lune iocation is compieted trom Hilisboro 
to Mexia, and partly completed trom Hillsboro wo Cle 
burne. 


WESTERN MARYLAND.—Vice-President Street ha 


announced that an engiveer corps has been organized 
ihe corps will probabiy be started on the proposed 6) 
mile link which will connect the Western Maryland at 


Cherry Kun, W. Va., with the West Virginia Central at 
Cumberland. 


STREET AND ELECTRIC RAILWAYS. 


HUNTINGTON, MASS.--J. H. Dickinson, of this place, 
writes that a survey is now being made for the line of the 
Huntington & Westfield River Ky. Co., which wiil be an 
electric road running from this place to Worthington, 
Goshen, Ashiield and Conway, a total distance of W mile 
tne Capilal ha hol yet pveen secured and contracts 
will not be let until late in the spring. Application will 
be made to the legislature this winter tor a special charte: 
to carry freight. W. A. Whittiesey, Pittsfield, Mass., is 
rres., and Durkee, Towne & White, Springfield, are the 
engineers. 

>vVRINGFIELD, MASS.—Surveys are being made for the 
line of the Western Massachusetts St. Ry. Co., which is to 
connect Westfield with Lee, and thus give a continuous 
trolley line betweeu this city and Pittsfield. The length of 
the line will be about SU miles; the towns of Huntington 
and Fairfield will be touched. Durkee, Towne & White, 
Engrs., of this city, have been instructed by R. D. Gi! 
lette, Pres., to push the work as rapidly as possible. 

WORCESTER, MASS.—J. W. Lester, Secy. Consolidated 
st. Ry. Co., writes that the franchise for the line from 
the end of the Greendale line to Leominster has not yet 
been secured. 

BRISTOL, CONN.—A. William Sperry, 82 Church St., 
New Haven, writes that the contract for grading the line 
of the Bristol & Plainville Tramway Co. has been let and 
the track work will be contracted for in the spring. The 
line will be five miles in length. Chas. S. Treadway, 
Bristol, is Pres. 

BATAVIA, N. Y.—J. W. Holmes, Ch. Engr. Union Trac 
tion Co., writes that surveys for the electric line trom 
Batavia to Uakfield, Somerset and Olcott have been made, 
but no contracts let. ‘Ihe line will be about 5Y miles in 
length. Fred L. Downs, Medina, is Pres. 

BUFFALO, N. Y.—Local papers state that the Ridge 
Road electric line, which proposes to operate a trolley 
line through Buffalo, Niagara Falls and Rochester, ha 
been capitalized at $4,500,000, and the work of coustruc 
tion will begin at once. 

GREENWICH, N. Y.—H. C. Gray, Greenwich, writes, 
under date of Dec. 28, as follows: Battenkill Valley Ry. 
Co. has been organized to surmount some legal tech- 
nhicalities caused by the extension of the Greenwich & 
Johnsonville Ry., trom Greenwich to Schuylerville, N. Y. 
The extension is practically completed and no new con- 
struction is contemplated. 

SYRACUSE, N. Y.—The Syracuse Rapid Transit Co. 
has secured a franchise through the village of Phoenix. 

TRENTON, N. J.—The Johnson Trolley Co. has been 
granted a franchise to build its line from Yardley, Pa, 
to Trenton, over Calhoun St., and the latter thoroughfare 
will be widened to accommodate the tracks. 

TRENTON, N. J.—The Augusta-Aiken Ry. & Electric 
Co., with a capital stock of $2,400,000, was incorporated 
here on Jan. J. ‘The company is to construct and operate 
electric railways and electric light and gas plants. K. K 
McLaren, H. O. Coughlin and Louis UV. Bailey, Jersey 
City are incorporators. 

PHILADELPHIA, PA.—The Broad St. & Boulevard Ry. 
Co. has obtained a charter for the electric railway over 
the proposed driveway from Torresdale to Broad and 
Cayuga Sts. The line will extend from Broad and Cayuga 
Sts. to Grant Ave., Torresdale, and will have two 
branches. The company is capitalized at $00,0UU. C. P. 
Weaver, Fred. G. Becker, John B. Peddle and Bernard 
J. O’Connell are among the incorporators. 

PITTSBURG, PA.—It is stated that the merchants of 
Duquesne, Braddock aud Homestead are planning a street 
railway between Lincoln Place, near the Glenwood bridge, 
in Mifflin township, and Duquesne borough. 

SCRANTON, PA.—The Scranton Lake Speedway Co. 
has been incorporated with a capital stock of $100,000 to 
build a road from this city to a point on the mountain 
east of the city, where a resort will be butt. Negotia- 
tions for the rights of way are now going on and it is 
expected that work will be commenced in the early spring. 
C. G. Boland, Dr. G. E. Hill and James J, Croghan, of 
Scranton, are interested. 

BALTIMORE, MD.—The Tidewater & Susquehanna 
River R. R. Co. has recently been incorporated with a 
capital stock of $1,300,000 for the purpose of extending 
its road from Havre de Grace along the western banks of 
the Susquehanna River northwardly to Wrightsville, Pa. 
The road will have connections with the Pennsylvania 
and the Baltimore & Ohio roads near Havre de Grace. 
M. Hampton Houseman is Pres., J. 8. Bul! Vice-President 
and Stephen J. Caldwell Treas. 

ELKTON, MD.—The directors of the Kent & Cecil 
Light, Power & Ry. Co., which proposes to build an elec- 
tric road from the Delaware State line, near Iron Hill, 
to Chesapeake City, via Elkton, met in this city on Dec. 
30 and appointed a committee to prepare a contract for 
the building of the road. 


LIVINGSTON, TENN.—There is talk of a line of elec- 


tric railway being built from Algood via Waterloo Falls, 
on Spring Creek, to Livingston. 


Information concerning contracts to be let or of supplies to be purchased, and corrections of errors and omissions in published items, are invited. | 
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MACON, GA.—The Macon Ry. & Light Co. has filed a 
mortgage amounting to $1,000,000. The purpose of the 
mortgage will be to issue bonds to retire the present out- 
standing bonds and to improve and extend the company’s 
property. 

NASHVILLE, TENN.—Local papers state that the 
system of the Nashville Ry. will be extensively improved, 
and that the engineering firm of Fort, Bacon & Davis 
will have charge of the work. The work will comprise the 
erection of new car barns, the addition of new cars, new 
track, overhead wiring and curves and crossings, and will 
cost about $1,500,000. About three months will be re- 
quired for completing the work. 

CINCINNATI, O.—The county commissioners have re- 
ceived but bave not yet decided upon the application of 
the Cincinnati, Milford & Goshen Traction Co. for the 
extension of time in which to complete its line. 

COLUMBUS, O.—The Fort Wayne & Springfield Ry. Co. 
of St. Marys, capitalized at $250,000, has been incor- 
porated for the purpose of building an electric railway 
from a point near St. Marys to Springfield, passing 
through Anglaize, Shelby, Miami and Clark counties. 
Wim. H. Fledderjohann, John H. Koenig and Henry J. 
Haffel are ipterested. 

ELMORE, O.—The stockholders of the Toledo, Port 
Clinton & Lakeside Electric R. R. have organized with 
P. McCrary, Pres.; L. E. Flory, Vice-Pres., and D. H. 
James, Secy. Work on the right of way will be started 
at once, and grading will begin as soon as the weather 
permits. 

SPRINGFIELD, O.—We are informed that the contract 
for the line of the Springfield & Washington Traction 
Co., from Springfield to Clifton, has been let to Ed, Ryan, 
Springfield. The line to be built by that company will be 
42 miles long. It will run from Springfield to Clifton, 
Cedarville, Jamestown, Jefferson and Washington. Dr. 
K. Gotwald, Springfield, is Pres, and W. Riddell, 
Xenia, is Ch. Engr. 

YOUNGSTOWN, 0O.—Local papers state that a new 
street railway from the Diamond to the Ohio plant of the 
National Steel Co. will be built the coming summer. John 
Stambaugh and 8. D. L. Jackson are interested. 

MARION, IND.—The Bunday-Clark Co. has filed a peti- 
tion with the county commissioners asking for permission 
to construct an electric railway through Grant county, 
from this city to Kokomo, and also from Marion to Bluff- 
ton. Work on the new road will begin soon. 

WINCHESTER, IND.—E. P. Roberts & Co., Engrs., 
Cleveland, O., have awarded the contract for the new 
power house and car barns for the Dayton & Muncie 
Traction Co., to be located here, to Hiram Wettemore, 
Dayton, O. The work will cost about $30,000. 

BELLEVILLE, ILL.—Articles of incorporation have 
been filed by the Belleville & Mascoutah Electric Ry. Co., 
with a capital stock of $600,000, to build a road between 
the points named; also to the Belleviile & Freeburg Elec- 
tric Ry. The incorporators are George Postel, Mascoutah; 
Chas. E. Thomas, Fred. Geissler and G. A. Koerner, Jr., 
Belleville, and Lilburn G. McNair, St. Louis. 

BLOOMINGTON, ILL.—Articles of incorporation have 
been filed by the Bloomington & Joliet Electric Ry. Co. 
for the purpose of building a series of interurban trolley 
roads which will connect the principal cities of Illinois. 


CHICAGO, ILL.—Plans are reported to be under way 
for the construction of a new elevated railway which will 
relieve the congested traffic conditions of the southwest- 
ern part of Chicago, including the stock yards district. 
It is planned to start at the city hall and build a tunnel 
under Clark St. to 12th St., and from these elevate the 
road. The main branch is to run south along Wentworth 
Ave. until it taps the center of the stock yards district. 
There will be a branch line to skirt Archer Ave. to the 
city limits. The total length of the line will be about 14 
miles. Ephraim Banning, of the law firm of Banning & 
Banning, is attorney for the parties interested. 

CHARITON, IA.-—S. H. Mallory has submitted a prop- 
osition to the members of the Noxall Club for the forma- 
tion of a company here for the construction of an electric 
railway to Knoxville, about 30 miles northeast, and later 
extending the road to Corydon, Allerton and probably 
Lineville. Mr. Mallory proposes to incorporate a com- 
pany with a capital stock of $100,000, and to begin work, 
if possible, this spring. The estimated cost of building 
the line is $10,000 or $12,000 per mile. The entire line 
from Chariton to Knoxville could be operated by one 
power plant. 


COUNCIL BLUFFS, IA.—The Council Bluffs & Omaha 
St. Ry. Co. has appointed a new charter providing for 
whe construction of a line from Council Bluffs to Gris- 
wold, besides the lines into the territory surrounding 
Omaha, with trunk lines to Fremont, Blair and Lincoln. 
The proposed route is by way of Treynor and Carson or 
Macedonia. The capital stock is increased from $200,000 
to $15,000,000. 


MARNE, IA.—A company will be formed here, accord- 
ing to local papers, for the construction of an electric 
railway from Marne to Manning, through Kimballton and 
other inland towns, to the north. 

PUEBLO, COLO.—H. E. Woods, Treas. Pueblo & Su- 
burban Traction & Lighting Co., writes us that the com- 
pany proposes to construct at least 10 miles of new line 
this year, and to reconstruct a considerable portion of 
the old line, together with a number of miles of new 
lighting line. It is now building a 34-mile line to its 
water power plant on the Beavers. 

BLAINE, WASH.—E. E. Beard, Engr. of the proposed 
electric line from Whatcom to Lynden, 15 miles distant, 
writes us that the route of the proposed road is through 
a thickly settled part of the country, and that there are a 
number of mills along the line. Only a preliminary sur- 
vey has been made thus far. The route will be along the 
county road. The motive power will be secured from the 
Rocksalt Falls Power Co., which is now building a large 
plant. No company has yet been organized. The fran- 
chise is held by Chas. Wyatt, Chas. Likens and Geo. 
Butters, but New York parties will probably finance the 
project 

EVERETT, WASH.—Capt. Chas. K. Greene, represent- 
ing eastern capitalists, says that work will commence at 
orce on the construction of the trolley line from this 
city to Snohomish. Surveys will be started by Engineer 
Reed, of Seattle, at once. The line will be 10 miles long 

ODESSA, WASH.—The Adams County Electric Transit 
Co. has been incorporated by C. Lunceford, P. R. Clark 
and O. R. Holcomb, with a capital stock of $1,000,000, 
and will build and operate an electric car line between 
Washtucna and Odessa. 

GRIDLEY, CAL.—The Indian Valley Ry. Co. has been 
incorporated with a capital stock of $1,000,000 to build a 
third rail line of railway beginning at the junction of 
the north fork of the Feather River and Indian Creek, 
and running along Indian Creek to the Crescent Mills 
It will be about 26 miles in length. Henry H. Yard, 
Samuel Gillen, Adolf Ekman and Cdrleton Gray are in- 
corporators. 


FRESNO, CAL.—The Fresno City Ry. Co. expects to 
build at once three miles of road, two miles of which will 
be within the city limits.——The directors of the Inter- 
Mountain R. R. Co., which proposes to continue the 
electric road into the Sierras, have decided to issue bonds 
to the full amaunt of its capitalization, $500,000. The 
bonds wili be sold as money is required for the construc- 
tion of road. Application has been made for the right of 
way from Boise, Idaho, to Star. 

LOS ANGELES, CAL.—John W. Burson, of the Bakers- 
field & Venture Electric R. R., has stated that the sur- 
vey of the road has been completed from Sunset to Hot 
Springs Canyon, and that 12 miles remain to be surveyed. 
Grading will be started immediately. 


LIGHT, HEAT AND POWER PLANTS, 


BANGOR, ME.—F. W. Ayer writes us that nothing is 
being done at present in the way of improvements to the 
East Branch Dam. 

BANGOR, ME.—Fred. T. Dow. C. E., in a communica- 
tion to the Bangor Board of Trade explains a plan for the 
development of water power “in this vicinity. His plan 
comprises the construction of seuitable dams 12 to 15 ft. 
high, near Oldtown, whereby the water of Penobscot 
River will be turred up Pushaw Stream to Pushaw Lake, 
from here the water may be brought by a canal to the 
vicinity of Bangor, where a final tall of 115 ft. may be 
obtained. It is estimated that at least 60,000 HP. could 
be developed. The cost of the work and equipment would 
be about $5,000,000. 

CLINTON, ME.—The Clinton Electric Light & Power 
Co., has been organized with a capital of $10,000 to fur- 
njsh gas or electricity in Burnham and Clinton. Frank L. 
Besse, Clinton, is Pres. 

EAST HARRISVILLE, N. H.—The East Harrisville 
Water Power Co. has beev incorporated with a capital of 
$20,000. J. H. Kimball, Marlborough, N. H., is one of 
the incorporators. 

BURLINGTON, VT.—Elias Lyman writes us that no 
plans have been made as yet for the proposed plant of the 
Essex Power Co. at Essex Junction, Vt. 

PEABODY, MASS.—Warren D,. King, Megr., Peabody 
Electric Light Plant, writes that no new work is con- 
templated. It was reported some time ago that appropria- 
tions for further extensions to this plant were likely to 
be made, but this, as shown by Mr. King’s letter, was evi- 
dently not done. 

WAREHAM, MASS.—The Victoria Acetylene Co. has 
petitioned the town for leave to furnish gas and electric- 
ity. 

BRANFORD, CONN.—The Branford Light & Water Co 
has filed a petition asking for leave to increase its capt- 
tal stock to $500,000. The company will also petition for 
an amendment to its charter, allowing it to extend its 
line _—— Branford to and through the village of Stony 
Creek. 

BUFFALO, N. Y.—The City Hall trustees have asked for 
— appropriation of $45,000 for installing an electric light 
plant. 

DELHI, N, Y.—It is stated that the Smokeless Combus- 
tion Co., New York, N. Y., will open the old gas plant 
here, if sufficient takers of gas can be secured. It is 
estimated that about $20,000 will need be spent in re- 
fitting the plant. 

NEW YORK, N. Y.—The New York Edison Co. has re- 
cently awarded a contract to the Stanley Electric Mfg. 
Co., Pittsfield, Mass., involving an outlay of more than 
$500,000. Three dynamos of 3,500 KW. are to be fur- 
nished for the East River and 38th St. Station, and also 
the accompanying apparatus and machinery for the sub- 
stations. 

OGDENSBURG, N. Y.—A committee, of which George 
Hall is a membei, has been investigating ways for getting 
power to this city and Gouverneur, by means of a trans- 
mission line from Massena. 

OVID, N. Y.—An election was held here last week to 
vote on the issuance of $6,500 bonds for the purchase of 
the local electric light plant. Chas. E. Garnett is Pres. 
Villuge Trustees. 

CARBONDALE, PA.—It is reported that this place is 
to be the center of distribution of electric light to all the 
Delaware & Hudson Coal Mines between the Susque- 
hanna and Wayne county lines and Archbald. For this 
purpose, it is said, that a boiler house and electric light 
plant will be located near Coalbrook breaker. 


CHAMBERSBURG, PA.—Of the proposed $125,000 bond 
issue which is to be voted on soon, $9,000 is to be spent 
for an electric light plant. 

DENTON, MD.—The Citizen's Light & Fuel Co. has 
been incorporated with a capital of $20,000 for the pur- 
pose of lighting this town. Albert G. Towers is one of 
the incorporators. 

ELIZABETH CITY, N. C.—Reports state that the Eliza- 
beth City Electric Light Co. will install water-works, 
sewerage system, gas plant, and will remodel present 
electric light plant. H. C, Tunis is Engr.-in-Charge. 

CHERAW, S. C.—W. Allen Benton, Mayor, writes us 
that the contract for electric light plant has been let to 
J. Inglis Matthies, Philadelphia. 

ATLANTA, GA.—The council has extended the time for 
the acceptance of the I‘ghting franchise by the Atlanta 
Electric Co. to March 16. 

VILLA RICA, GA.—Application has been filed by a 
number of business men for a charter for the Villa Rica 
Light & Power Co. John M. Moore is the attorney of 
the company. 

VICKSBURG, MISS.—The Vicksburg Gas Co. has been 
incorporated with a capital of $134,000 by E. S. Butts and 
others. 

JELLICO, TENN.—The Jellico Electric Light, Heat & 
Power Co. has been incorporated with a capital of $12,000. 
R. B. Baird is an incorporator. 

ST. MARTINVILLE, TENN.—This place has voted fav- 
orably on a bond issue for an electric light and water- 
works plant. 

SPRINGFIELD, TENN.—The contract for constructing 
an electric light plant to cost $11,000, has been let to the 
Union Machine Works, Nashville, Tenn, 

HARRODSBURG, KY.—J.. Hal. Grimes, Mayor, writes 
us that nothing will be done toward securing plans for 
light and water plants before early spring. At the Nov. 4 
election it was voted to issue $18,000 in bonds for a mu- 
nicipal electric light plant, and $48,000 of bonds for 
water-works. 

CINCINNATI, 0.—Wm. H. Bach, Ch. Engr., Bd. Pub. 
Service, writes us that the machinery in the now aban- 
doned Linwood lighting and water plants has been offered 
to the trustees building the new water-works. They, how- 
ever, have made no reply to the offer. If they do not 
accept, the electric light plant will be sold. 
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BERWYN, ILL.—The trustees have voted 


000 of bonds for installing an electric |i p a> 

improving the water-works facilities. 
CHATSWORTH, ILL.—Report th 

Bros., of Forrest, e of the loc 


light plant March 1. 
CHICAGO, ILL.—The America evelo 

offered to furnish the city 60-c. Nig 

$2.12% each per month, if all the city is inc 

contract; otberwise, the price will be $2.15 ea 

Vapor Light Co. has offe: 
e main city section for $2.09, Si a gat 

sections for $2.15. $ She Sixth 
CHICAGO HEIGHTS, ILL.—Reports state 1) 

cago Heights Gas Co, has been making cvens 

laying mains and erecting buildings early t! , 
CRAWFORD, ILL.—The matter of electri: r 

of electric | be 
JOLIET, ILL.—Local reports state th ot 

head of the water-power syndicate 

with the Chicago drainage board for certaiy, 

rights in Joliet, will locate his power plant at als 

4% miles below Patterson's Island, the origir 

the supreme court sustains the ruling of Judg 

which was adverse to the Gaylord men. Pa: 

end have been under way for several weeks. 
ALGOMA, WIS.—A proposition for the constry 

municipal ligbt and water-works plant has beer bly 

acted upon by the voters. a 
NEENAH, WIS.—A committee is to meet he 

to discuss the matter of a municipal lighting p be 


owned jointly by Neenah and Menasha. Chari. Pn 
-s Mayor of Neenah. 
GRAETTINGER, IA.—A franchise for an elec: ght 
ing plant here has been granted to M. Derby. 5 
SABULA. IA.—Reports state that D. Pulfore » uild 
an electric lighting plant in this place. “a 


ST. PAUL, MINN.—The council has passed ¢! 
ing lighting contract for 1908: Electric lighting a 
Gas Co., 71 arcs on overhead system, $00 per your 7] 
arcs on underground system, $110 per year; ; { 
lighting purposes—St. Paul Gas Co., $16 per |, : 
year; equipment and maintenance of gas lighting Cley.. 
land Vapor Light Co., $10.50 per lamp per year 
descent gasoline lighting—Cleveland Vapor Li: 
$23.96 per lamp per year. 

VIRGINIA, MINN.—The Mesaba Light & Pow: 
has been incorporated with a capital stock of $25 (««) }\ 
John Costigan, Jr., and others. 

NEBRASKA CITY, NEB.—The purchase of ! 
light ana water plant by an eastern company is said to 
under consideration. 

PLATTE, S. DAK.—The establishment of a syst 
electric lighting is proposed. 


HELENA, MONT.—It is reported that the M I 


River Power Co. has vetoed to increase its stock Sui) (k« 
Part of this amount will be used for improvemen: Ex 
Gov. S. T. Hauser is a director. ° 

MISSOULA, MONT.—An ordinance has been before th: 
council to extend the franchise of the Missoula Light « 
Power Co. for 25 years. Should the franchise be granted 
it is said that the company propose to construct a dan 
across the Missouri River at Hellgate Canyon, 
further development of power. 

KAUFMAN, TEX.—The Kaufman Electric Light Co 
capitalized at $25,000, has filed articles of incorporation 
W. 8S. Catlin is one of the incorporators. 

GRANITE, ORE.—Reports state that the Granite Ek 
tric Light & Water Co. intends to install a light ; 
J. N. Ditmars is the principal mover in the new n 
pany. It is intended to install a dynamo with a capacity 
of 300 lamps to be run by water power. 

PASADENA, CAL.—The contract for street lightir 
until Jan. 1, 1904, has been let to Pacific Light & aT 
Co. Another circuit of 40 lights has been ordered | 
stalled on Palermo Ave. and other streets on east side of 
the city. 

PLACERVILLE, CAL.—The Pyramid Power Co., with 
capital of $4,000,000, has been organized for constructing 
power plant on the river near the 14-mile house. Water 
will be brought from Silver Creek to generate power 
S. P. Jewett is Ch. Engr. 

VISALIA, CAL.—'t is stated that the Globe Elect! 
Light & Power Co. has purchased a water right from 
Bursell & Henry, and will build and equip a power hous 
This company proposes to construct an electric road from 
Summer House to Visalia. 


PRESCOTT, ARIZ.—The Prescott Electric Co. is said 
to have completed arrangements for the installation of a 
gas plant with a capacity of 100,000 ft. per day The 
system is to be the Lowe crude oil water process. Th 
cost of the plant will be $50,000; 10 miles of Stee! pipe 
will be laid. A site has been selected and work wi!! com 


mence within 60 days. The plant will be equipped with 
“team boilers, engines, fan blast blowers, oi! pumps 
meters, etc. 

GRANGEVILLE, IDAHO.—An ordinance has 
passed granting the Central Idaho Water, Light & 
Co., Ltd., the right to construct an electric light 
and system in this place. 

WEISER, IDAHO.—The Contract for the construction 
of a water and electric light plant has been let to B. ( 
White, Baker City. 


BRIDGES 
RUTLAND, VT.—Reports state that_ the Rutland R. ae 
Co. has made arrangements to put in 5V new stec 16 


during the coming year. 

CAMBRIDGE, MASS.—The park commissioners, i 
annual report, urge the construction of a new brivce & 
Boylston St. 

GREENFIELD, MASS.—A hearing is to be he Se" 
Jan. 24 regarding the proposed B. & M. R. R. § - 
crossing at Russell and Allen Sts. At the latter “a 
is proposed to erect an overhead bridge to cos: “ 
$13,000. 

NEW YORK, N. Y.—Bids are asked by the aquedu 
commissioners, 280 Broadway, until Jan. 20 for c 
ing 14 highway bridge steel superstructures avr 
ton Lake and river and its tributaries in the i: 
Yorktown, New Castle, Somers, Lewisboro, Bed an 
North Salem. Wm. H. Ten Eyck, Pres. 

CAMERON, PA.—The viewers’ report for a br 
Conestoga Creek in this township has been “ 7 
The bridge is to be of steel, 66 ft. long, and wil) i 
by the Lancaster County Commpissioners. on 

CAMDEN, N. J.—Bids are asked until Jan. 14 on 


over 


med 


‘reek Baird 

cting a drawbridge over Cooper's Creek, at 

is stated in our advertising columns. 
Albertson, County Engr.; Jas. D. Wilkinson, Ch. 5" 


Information concerning contracts to be let or of supplies to be purchased, and corrections of errors and omissions in published stems, are . 


oplement—January 8, 1903. 
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is 2 specifications for this work are on_file 
Eugineering News, 220 Broadway, New 


STER, PA.—The Lancaster County Commission- 
n to call for bids for constructing a steel, one- 
» at Great Fording. 
HELPHIA, PA.—It is stated that final plans are 
he started for the bridge of the Philadelphia 
»cit Co. across the Schuylkill River, and for the 
«wav from the Delaware and Schuylkill Rivers. 
«ining, 9th and Dauphin Sts., is Ch. Engr. 
URG, PA.—Ordinances are to be presented to the 
vuthorize the purchase of several hundred feet 
+y for ab approach to the South 22d St. bridge. 
surehase price will be about $212,000, and about 
- will be used in fixing up a bridge approach. 
‘K, PA.—The report of the viewers for a bridge 
eet ateco Creek in this township has been confirmed 
; ‘ourt, and the Lancaster County Commissioners 
; w proceed to build a single-span steel bridge at 


ice 

IAMSPORT, PA.—Evan Russell, County Surv., 
= ye that the proposed bridge between Williamsport 
. mboistown will not be built at present, as there 
“ en considerable opposition to the project. The 
hridee proposed was to have been built of steel, of seven 
ore "ond 1,400 ft. long; the cost was estimated at 


’ Kk. PA.—The contract for erecting new bridges on 


the P ink Road and West Jackson St. has been let to 
S} r & Bro. 

WASHINGTON, D. C.—Two bills have been before the 
senate oe the reconstruction of the Aqueduct bridge 
across the Potomac at Georgetown. The first bill appro- 
pris sos $860,000 for this purpose, and the other calls for 


so40.000. In addition there is pending before congress a 
bill for widening this bridge to permit the laying of an 
electric railway track. The expense of this work would be 
borne by the railroad companies benefited. 


NORFOLK, VA.—E. C. Hathaway, Gen. Megr., Norfolk, 
Portsmouth & Newport News Co., writes us that the ex- 
tensions of this railway line in Berkley will involve the 
building of a bridge over Piscara Creek. The extension 

to be only about %4-mile long. 

JACKSONVILLE, FLA.—Reports state that the board of 
nublic works has notified the transportation companies 
interested that a new viaduct must be built at Bridge St. 
at once by them or the city will proceed to construct the 
same. John N. C. Stockton is Chn. Bd. 

SHREVEPORT, LA.—Reports state that a bridge is to 
be at once built over the bayou at the foot of Market St. 

KNOXVILLE, TENN.—It is reported that Roane county 
court will order, during the present term, the construction 
of a bridge over the Tennessee River, near Kingston. It 
is also likely that a bridge will be ordered constructed 
over the Clinch River at a point above the Emory River. 
The cost of these two bridges would be about $125,000. 

COLUMBUS, O.—Ordinances are to be introduced in the 
council for the construction of viaducts over the railroad 
tracks in West Broad and South High Sts. The city en- 
gineer has reported that the former can be erected for 
$51,914, and the latter for $152,125. 

SANDUSKY, O.—The proposed Toledo-Lakeside Electric 
R. R. Co. is reported to have a project for extending its 
line to this city, coming across the bay on a bridge, which 
would be available for ordinary vehicles and pedestrians. 
Mark Knabenshue, Toledo, O., is said to be interested. 

SPRINGFIELD, O.—Bids are asked until Jan. 28 for 
constructing a bridge over Mad River on the Enon Road. 
The bridge is to be 200 ft. long, with an 18-ft. clear road- 
way, and a single track. Press reports estimate its cost 
at about $8,000. A. K. Hahn, Co., Audr. 

YOUNGSTOWN, O.—A revised estimate shows that the 
cost of Mill Creek bridge from Mahoning Ave. to Powers 
Hill will be $200,000. The original cost as estimated, and 
the basis on which bond issue was voted, was $150,000. 
George Montgomery is Co. Surv. 

YOUNGSTOWN, O.—It is reported that the Erie R. R. 
is to spend $250,000 in improvements in this city. Via- 
ducts are to be erected at various streets and the grade 
crossing done away with in a measure. 


HUNTINGTON, IND.—Herman Taylor, County Surv., 
writes us that the contracts for bridge work has been let 
as follows: Andrews bridge, Lafayette Eng. Co., $5,990; 
Warren bridge, Champion Bridge Co., $14,850; bridge 
over the Wabash River, Huntington and Kelso Gravel 
Road, Belfontaine Bridge Co., $8,250. The bids were for 
the superstructure work alone. The contracts for the 
masonry are to be let some time in the future. 


MUNCIE, IND.—The Indiana Bridge Co., of this city, 
has been awarded the contract to huild 15 bridges for the 
Indianapolis-Northern Electric Ry. Co. along its line be- 
tween Indianapolis, Noblesville, Peru and Tipton. The 
structures will be of stone, concrete and steel. 


TERRE HAUTE, IND.—The contract for building 24 

bridges in Vigo county next spring has been let to Fred. 
©. Meredith, of this city, for $19,522. 
_GRAND RAPIDS, MICH.—The owners of property 
fronting the east side of Grand River have filed, with the 
city clerk, a protest against the building of a bridge at 
Wealthy Ave., over Grand River, without a draw span 
over the old steamboat channel. 


GRAND RAPIDS, MICH.—T. O. Williams, Kent County 
Sury., writes us that the Grand Rapids St. Ry. Co. has let 
i contract to the Wisconsin Bridge & Iron Co., for about 
*40,000, for the construction of a double track, 600-ft. long 
steel bridge on concrete foundation. The matter of a 
highway bridge at the same place (North Park) will prob- 
‘bly come up at the January session of the supervisors. 
Mr. Williams also writes us that a 400-ft. highway bridge 
will be built at Plainwell, Gun Plain township, Allegheny 

inty, Mich., by the township board. A concrete bridge, 

ting about $35,000, has been discussed, but nothing has 
been agreed upon. Albert Nichols, Plainwell, is super- 
or, and has charge of the bridge matter. 


REPUBLIC, MICH.—Fred. Carson, of this place, is re- 
rted to be the lowest bidder, at $1,500, for constructing 
‘ bridge over the Michigamme River near the Witbeck 


SAGINAW, MICH.—The following bids have been re- 
ved for constructing the town line bridge over the 
River: Steel bridge, 120-ft. superstructure—Mas- 

® Bridge Co., Massilion, O., A $3,361, B $3,461; King 
‘ge Co., Cleveland, 0., A $3,657, B $3,146, C $3,129; 
et Bridge Co., Joliet, Ill., A $4,870, B $3,547; Ameri- 
Bridge Co., Pittsburg, A $4,375, B $3,560. 150-ft 
erstructure—Massillon Bridge Co., A $3,799, B $3 . 
_ Bridge Co., A $4,611, Al $4,045, A2 $3,957, B 
“6. D $4,067, D1 $3,514, D2 $3,200, E, $4,392, E1 
“25, E2 $3,515; Joliet Bridge Co., A $6,339, B $4,299; 
rean Bridge Co., A $5,699, B $4,150. 120-ft substruc- 
‘e~Massilion Bridge Co., A $4,800; John J. Granville, 


A $3,250, B $3,375. 150-ft. substructure—Massilion Bridge 
Co., A $4,458; John J. Granville, A $3,250, B $3,375, C 
$3,500. Concrete-steel bridge, Melan arch (patented)— 
John J. Granville, 120-ft. span, $7,920, 150-ft. span, $10,- 
960. H. H. Eymer is Co. Rd. Comr. 

MACOMB, ILL.—A bridge is to be built across Spring 
Creek at Emmet at a cost of $750. Cc. M. Elting is a 
Highway Comr. 

HARLEM, ILL.—The taxpayers have voted in favor of 
a new bridge over the Pecatonica River near Damascus 

KAUKAUNA, WIS.—The contract for building two 
stone arch bridges in this town has been let to James 
McDaniels for $3,266. The two bridges require 170 cords 
of rubble stone and 140 yds. crushed stone. 

LA CROSSE, WIS.—There is a possibility that the La 
Crosse St. Ry. Co. and the Chicago, Milwaukee & St 
Paul Ry. Co. will erect, next spring, a new steel viaduct 
over the railway tracks at Rose St. 

MARINETTE, WIS.—A bill is being drafted by R. G 
Hutchinson, district attorney, which will be presented to 
the legislature, providing for a bridge across the Meno 
minee River above Niagara. The bridge is to be erected 
jointly by Marinette county and Dickinson county, Mich. 

MILWAUKEE, WIS.—The council has instructed the 
board of public works to call for bids for a new bridge at 
West Water St. 

SIOUX CITY, IA.—City Engineer Lewis has been figur- 
ing on the cost of a new structure to replace the West 
Third St. bridge, across Perry Creek. 

WATERLOO, IA.—The Black Hawk county supervisors 
will pass on a proposition to issue $50,000 worth of bridge 
bonds at the April session. 

ST. JOSEPH, MO.—According to press reports the St. 
Joseph & Grand Island Ry. Co. has appropriated $400,000 
for rebuilding their bridge in this city. 

ARKADELPHIA, ARK.-—Bids are asked until Feb. 10 
for the construction of a steel bridge over the Onachita 
River in this city. The bridge is to be %14 ft. long, with 
a 16 ft. roadway, and is to consist of two steel spans of 
175 ft. each and two steel spans of SO ft. each. It ts to 
rest on tubular steel piers filled with concrete. Joe Hard- 
age, County Judge. Specifications are on file at the En- 
gineering News office, 220 Broadway, New York. 


HOUSTON, TEX.—S. A. Oliver & Co., Des. Engrs., 
write us that bids will be received Feb. 10 for construct- 
ing a 3-span, 16-ft. wide steel bridge at Castroville. One 
span is to be 252 ft. long and the others are to be 100 ft. 
each. The bridge is to be of the Came'back and Pratt 
kind on a stone foundation, and the estimated cost of the 
superstructure is $15.000 and of the substructure $7,000 
H. E. Haas, County Judge, Hondo, Tex., will receive the 
bids. 

COLORADO SPRINGS, COLO.—At a recent mass meet- 
ing of East Side residents it was voted to ask for an &60- 
ft. bridge to be built by the Santa Fe R. R. at Costella St 

SACRAMENTO, CAL.—The city surveyor has been in- 
structed to prepare specifications for constructing a bridge 
over the canal at 3lst and P Sts., to cost $800. 


BUILDINGS. 


BOSTON, MASS.—We are informed that at the opening 
of bids, Jan. 2, for constructing administration building 
officers’ quarters and ordnance store house at Fort Strong 
Charles King & Co.. 170 Summer St., Boston, were the 
lowest bidders, at $18,560. This bid was for the work 
complete, including plumbing and electric wiring 

BOSTON, MASS.—Charles Crosby of this city is a direc- 
tor in the Clifton Hotel Co., which has been organized 
with a canital of $500,000, to rebuild the Clifton Hotel on 
the Canadian side at Niagara Falls. Rutan & Russell, 
255 Fifth Ave., Pittsburg, Pa., have made preliminary 
drawings. A contract for the foundation and piling of 
the storage warehouse to be erected on Lovejoy wharf has 
been let to Holbrook, Cabot & Rollins, 1140 Tremont Bldg., 
Boston. and the contract for the superstructure work was 
let to Whidden & Co., 42 Milk St.. Boston. The total cost 
of the work is estimated at $250,000, and Stephen Codman, 
81 Beacon St., Boston, is Arch. 

BROOKLINE, MASS.—Plans are being made by Benja- 
min Fox, 16 State St., Boston, Arch., for a 3-storv brick 
and stone block. 103 « 60 ft. of apartments to be erected 
on Beacon St., Brookline, for Edmund C. Eastman 

MELROSE, MASS.—Mayor John Larrabee writes that 
the contract for the new librarv has been let to Geo. M 
Tufts, Melrose, Mass. The building is to be 2 stories, with 
a one-story stack room in rear. It will be built of light 
brick. with granite and limestone trimmings. The cost 
will be about $28,000, and Penn Varney, 46 Central Sq., 
Lynn., is Arch. 

TAUNTON, MASS.—Working plans are being made for 
the new $60,000 Carnegie Library and the contracts will 
be let as soon as they are completed. 

HARTFORD, CONN.—Davis & Brooks, 48 Pearl St., 
Archs., write us that the State has not as yet made an ap- 
propriation for the proposed armory and arsenal for this 
city. 

MIDDLETON, CONN.—Ground is to be broken in the 
spring for Scott Hall, which is to be erected at Wesleyan 
University. The building is to be of light brick, trimmed 
with Indiana limestone. It will have a 190-ft. front on 
Cross St., and a depth of 45 ft.. with a 28 x 45 ft., ex- 
tension in the rear. Chas. A. Rich, 3% Nassau St., New 
York, is Arch. 

ALBANY. N. Y.—A certificate of incorporation of the 
Lorenz Orthopedic Charity Hospital of New York city 
has been filed for approval. It is designed to treat crippled 
and deformed children after the methods of Dr. Adolph 
Lorenz. It is said that the building will be located some- 
where near Bellevue Hospital. Wm. S. Brewer, 117 Nas- 
sau St., New York, is one of the directors 


BINGHAMTON, N. Y.—Efforts are being made to have 
the State Armory Board recommend the construction of a 
new $100,000 armory in this city. 


NEW YORK. N. Y.—Bids are asked by the Department 
of Education. Park Ave. and 59th St., until Jan. 12 for the 
sanitarv work in the new public school 176, in Amethyst 
Ave., Borough of The Bronx; for installing heating and 
ventilating apparatus in new school 81, Monroe and 
Gouverneur Sts., Manhattan, and in the Long Island City 
high school.’ C. B. J. Snyder, Supt. School Bldgs.——The 
general contract for the new 11-story building for the 
13th St. Co.. 55 William St., has been let to Isaac A. 
Hopper & Son, 160 Fifth Ave., by Frank Goodwillie, 
Arch., 55 Wiliam St. The building will be of steel, brick. 
granite and limestone construction and fireproof, and will 
cost about $200,000. It will be steam heated, electrically 
lighted, and equipped with elevators.——The contract for 
erecting the new school 24, in the Borough of Manhattan, 
has been awarded to Francis Sullivan at $151,795, the 
work to be completed by Oct. 1, 1903. For the ventilat- 
ing and heating apparatus of school 188, John Neal's Sons, 
918 Center St., were awarded the contract at $57,693 


Contracts have also been let as follows for erecting of 
school buildings: School 106, Manhattan, Patrick Sulli- 
van, 389 Broome St.,$338,000; school 145,Brooklyn, Wm.P 
McGarry, 236 Huron St., Brooklyn, $223,876; school 91, 
Brooklyn, Chas H. Peckworth, Prospect Place, Brooklyn. 
$119,730, alsu school 119, Brooklyn, $148,455; school 34, 
Richmond, Thomas Cockerill & Son, 137 Columbus Ave., 
Manhattan, $589,000.—-The contract for erecting the 
new flat buildiag for the Century Brewing Co., at 6Sth St 
and Ave. A., has been let to Mortensen & Co., 447 East 


eSth St. The Archdeaconry of New York has purchased 
the plot 175 x 100 ft., at 165th St. and Morris Ave., and 
will erect an edifice on the site, to be occupied by the St. 
Simeon'’s Episcopal Church.——-Bids are reported being 


received by John Hauser, Arch., 1961 Seventh Ave., for 
the erection of a 9-story apartment hotel for John A 


Picken, 54S West 165th St., to be of brick, stone and steel 
construction, fireproof, and to cost $180,000..—The Board 
of Education will ask for an appropriation of $9,988,430 
or the erection of school buildings throughout the city 
during 1903 Lieut.-Col. J. H, Wells, of the 7lst Regi 
ment, and a member of the firm of Clinton & Russell 
Archs., has completed the plans for the new Tlst Regi 


ment armory, to be built on the site of the structurs 
which was destroyed by fire at Park Ave. and 33d to 34th 
St The building will cost about $750,000; will be of 
granite and steel construction, and fireproof in every dé 
tail. The drill floor will be 196 190 ft. A tower 236 ft 
high will surmount the building, and will have an electric 
elevator. Work will be started this month 


NEW YORK, N. Y.—Plans have been filed by Sass & 
Smallheiser, Archs., 23 Park Row, for two 6-story brick 
tenements, 36 x 87 ft., for M. S. A. Wilson, 210 East 79th 
St., in 187th St., to cost $60,000; by C. B. Chestersmith 
Arch., 60 Broadway, for six 4-story brick dwellings, 10 x 
18 x 55 ft., for Parsons & Squier, Johnson Bldg., at 606-16 
West 138th St., to cost about $72,000; by Babb, Cook & 
Willard, Archs., 3 West 29th St., for the New York Public 
Library in Alexander Ave., to be 50 80 ft., and to cost 
$75,000; by Horenturger & Straub, Archs., 127 Bowery, 
for a 6-story brick tenement, 40 x 87 ) 
St., for Pollak & Oransky, 396 Grs 
$45,000; by A. Stevens, Arch., . 
$-story brick repair shop, 56x 352 ft.. at 12th Ave 
Mth St, for the city, to cost $150,000; by Geo. B. 
Arch., 33 East 17th St., for a brick college building at 
138th and 140th Sts. and Amsterdam and Convent Ave 
for the city; by Bernstein & Bernstein, Archs., 111 Broad 
way, for a 6-story brick tenement, 43 + 79 ft.. at 7123-15 
East Ninth St., for J. Weinstein, 190 Bowery. to cost 


NEW _ YORK, N. Y.—Bids are asked by C. B. J. Snyder, 
Supt. School Bldgs., Park Ave. and SOth St., until Jan 
19 for installing electric light wiring, fixtures and electric 
bell system in public schools 142, 130, 31 and 8: also 
for furniture for public schools 130, 186 and school at 
foot of Third St. 


ROCHESTER, N. Y.—The building of the German-Amer 
ican Insurance Co., on Main St., E., is to be enlarged. The 
building is to be made absolutely fireproof, all the furnish 
ings renewed and brownstone used for exterior work. Sep 
arate elevator systems are also to be added. Henry Cook 
is Pres, and H. F. Attwood, Secy., of the German-Ameri 
can Insurance Co. 


SONYEA, N. Y.—Bids are asked until Jan. 13 for erect 
ing. including heating, electric wiring and fixtures and 
plurabing cf Men’s and Women's Buildings, at the Craig 
Epileptic Colony. Geo. L. Williams, Pres. Bd. Mgrs. 


ATLANTIC HIGHLANDS, N. J.—Reports state that the 
Portland Hotel at this place was totally destroyed by fire 
Jan. 5, causing a loss of $50,000. The hotel was owned 
and conducted by E. R. Champion, of New York. 

SERSEY CITY, N. J.—The Hudson County Bar Associa 
tion at a recent adjourned meeting discussed the advisa 
hilitv of erecting a new court house under the act of a 
couple of years ago. 

PATERSON, N. J.—A committee, of which Isaac A. 
Hall Park Comr., is a member, have been securing sub- 
scriptions for a new Y. M. C. A. building on the corner 
of Ellison and Church Sts. Efforts are being made to 
raise $40,000 for this purpose. 

VENTNOR, N. J.—Ballinger & Perrot, Archs., 12th and 
Chestnut Sts., Philadelphia, Pa., want estimates by Jan 
10 for the erection of a house at Ventnor for Oliver Jones 
of the Victor Talking Machine Co. The same architects 
have about completed plans for a 4-story addition, 120 
90 ft., to the plant of John Lucas & Co., Gibbsboro, N J 
Local parties will estimate. nie 


ALLENTOWN, PA.—The government has selected prop- 
erty at the southwest corner of Sixth and Turner Sts. as 
a site for the proposed new public building. 

HOBOKEN, N. J.—The Delaware, Lackawann st- 
ern Ry. Co., Hoboken, N. J., are ready for vo Ta hac 
the following buildings, to be erected ‘at Keyser Valley 
Pa., all to be of brick and steel construction: Paint shop. 
60 ¥ 400 ft.; storehouse, 40 x 100 ft.: machine shop, 80 x 
1S) ft.; power house, 50 x 150 ft.; woodworking shop 0 
« 4) ft.; lumber sheds, 50 x 170 ft.: blacksmith shop, 80 
x 300 ft.; also a number of smaller buildings: total cost 
of work $750,000. A complete line of power equipment 
and special machinery, etc., will be installed W. K. 
Farlin, Engr., in charge. 

LATROBE, PA.—Reports state that the P. R. R. is to 
pune a new station here to cost between $35,000 and $20. - 


_McKEES ROCKS, PA.-—The Pittsburg & Lake 
Co., J. & A. Attwood, Pittsburg, Pa., are ready 
mates for a new brick, 3-story Y. M.C. A 
place, to cost $60,000. 


NORRISTOWN, PA.—The commissioners have decided 
on alterations to the original plans for the court house 
that will amount to $106,052. The princ ipal change is from 
the plain oak finishing of the interior to quartered oak 
with mahogany in the law library and judges’ room. The 
original contract for constructing the court house was let 
to Mills & Co.——Tte site for the proposed government 
building in this place has been located at corner of Main 
and Barbadoes Sts. 

PHILADELPHIA, PA.—The West End Trust & Safe De- 
posit Co. have commissioned Furness, Evans & (Co 
Archs.. Provident Bldg., Philadelphia, to make plans for 
a 14-story addition of stone and brick to be erected at 
1404 South Penn Sq. Furness, Evans & Co. are also mak- 
ing plans for a one-story brick and steel fireproof office 
building at corner Broad and Chestnut Sts., for the Girard 
Trust Co.——Reports state that C. H. Kirk, Arch., Har- 
rison Bldg., is receiving estimates for a brick six-story 
24 x 125 ft., addition to Greene’s Hotel at 725 Chestnut 
Ave.———Plans for a manual training schoo! at Seventh and 
Lehigh Aves., are being made by J. H. Cook, Arch. City 
Hall. The building is to be of stone and steel 3-stories 
high, asd is to cost about $500,000.—The contract for a 
brick and steel one-story, 400 x 200 ft., roundhouse at 27th 
and Pennsylvania Ave., for the Baldwin Locomotive 
Works, has been .et to Rodyhouse, Arey & Co., Fidelity 
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Bidg.——The contract for eight new pavilions to be built 
of steel and glass, at a cost of $114,000, at the Philadel- 
phia almshouse, has been let to Henderson & Co., Heed 
Bldg. Phil H. John, Fidelity Bidg., was Arch. 

PITTSBURG, PA.-—Nixon & Zimmerman, of Philadel- 
phia, who control five theatres in that city, are said to 
have completed all arrangements tor building a new thea- 
tre in Pittsburg. 

SCRANTON, PA.—Plans for the First Presbyterian 
Church here have been in the hands of L. C. Holden, 
Arch., 1135 Broadway, New York. Building is to be of 
stone, with slate roof, and tile and mosaic floors; esti- 
mated cost $125,000. W. W. Scranton is Chn. Bldg. Com 

YORK, PA.—Reports state that an architect is to be se- 
lected by the school board, L. A. Small, Chn., about Jan 
s, for a $40,000 school building 

BALTIMORE, MD.—Plans are under way for a 4-story 
brick, 20 x 60 ft., brick building to be erected at 513 West 
Vayette St., Alex. Yearly & Sons are agents.——Plans for 
a building to replace the Hotel Baltimore, on Cortland 
St.. are in the hands of E. H. Glidden, Arch., Atlantic 


Trust Bldg It is to be a 5-story, 65 x 100 ft., building 


of brick and terra cotta, and is to have steam heat, eleva- 
tors, ete.; estimated cost $75,000.——Bids are soon to be 
asked by Ellicott & Emmart, Archs.. Union Trust Bidg., 
for a 9-story ‘brick and steel, fireproof warehouse at Lom- 
bard and Harrison Sts., to cost $450,000.——Baldwin & 
Remington, Archs., 44 South St. are taking bids for re- 
modeling a club house at Eager and Charles Sts., for the 
Maryland Club E. L. W. Eidlitz, Arch., 1123 Broad- 


way. New York, has closed a contract with H. S. Rippel, 7 
Clay St., for a 3-story brick, stone and steel. 26 x 125 ft. 
telephone exchange to be erected at St. Paul and Madi- 
on Sts.. at a cost of $100,000.——The Baltimore County 
School Commissioners have made arrangements for a 12- 
room echool building at Sparrow Point, to be erected at 
a cost of about $40,000. Reister Russell is a school Com- 
missioner 

WASHINGTON, D. C.—The district commissioners are 
to recommend to Congress that the appropriation for the 
new Business High School be raised from $175,000 to 
$227,000 -The commissioner, of which the secretary of 
treasury is a member, having in charge the construction 
of the district building, have recommended that the ap- 
propriation for the work be increased $1,000,000, which 
would bring the total of the building up to $1,900,000 
Cope & Stewardson, Philadelphia, are the architects. 
4. ©. Van Hepbulis, Arch., Indian Office, is preparing 
plans for a 3-story stone and steel fireproof building at 
Bunker Hill for the Catholic University of America; esti- 
mated cost $300,000. 

WASHINGTON, D. C.—Bids are asked by C. L. W. 
Eidletz, 1123 Broadway, New York, until Jan. 12, for an 
S-story brick and steel, 45 « 150-ft. fireproof building, to 
be erected on 12th St., for the Chesapeake & Potomac 
Tel. Co., at a cost of about $250,000 

HARRISONBURG, VA.—It is reported that the present 
First National Bank will be replaced by a 5-story build- 
ing that will cost $40,000 to $50,000. 

NEWPORT NEWS, VA.—Bids are asked until Jan. 12 
for remodeling the front of the Central Fire Station. W. 
L. Cook, Cy. C 

RICHMOND, VA.—Reports state that the contract for 
furnishing plans and_ specifications for the proposed 
£1,000,000 St. David's University building has been let to 
Harrison Albright, Arch., Charleston, W. Va. 

CAMDEN, 8. C.—Bids are asked until Jan. 10 for re- 
modeling the Burdell Block, adding a story to that part 
now occupied by the Bank of Camden. Chas. C. Wilson, 
Arch., Columbia, S. C.; H. G. Carrison. 

ALBANY, GA.—The, Dougherty county citizens have 
voted in favor of a $40,000 bond issue for a county court 
house 

ATHENS, GA.—The trustees building committee of the 
University of Georgia have been considering sites and 
pians for the proposed $50,000 Peabody Library building. 

ATLANTA, GA.-—A building permit has been taken out 
for the proposed $75,000 Methodist Church. It is to be 
two stories high, built of pressed brick and stone, with 
slate roof. Donaldson & Peterson are the builders and 
W. F. Denny is Arch. 

RIRMINGHAM, ALA.—Contractor Trimbey, Chatta- 
nooga, Tenn., is reported to have been the lowest Lidder 
at $42,000 for consfructing the new First Baptist Church 
The church is to be built of brownstone and finished 
inside with hardwood. 

BATON ROUGE, LA.—The following bids were re- 
ceived for constructing a 2-story, 56 x 112-ft. pressed brick 
building for the engineering department of the university: 
Robert Palestine, New Orleans, $30,843; Chas. A. Sicard, 
New Orleans, $29.899; W. C. Carey & Bro., New Orleans, 
$28,208: J. D. Brown, Baton Rouge, $27,800; C. X. Gau- 
thier, Jennings, $24,920; Union Development & Construc- 
tion Co., New Orleans, $24,233. Col. T. D. Boyd is Chn 
Bldg. Com. 

NEW ORLEANS, LA.—Andrew Carnegie has agreed to 
give this city $250,000 for libraries. Prof. J. H. Dillard, 
Tulane University, is Vice-Pres. of the library board. 

CHATTANOOGA, TENN.—The directors of the new 
Carnegie library, A. N. Sloan, Chn., have decided that 
the plans for the $50,000 library building shall be made 
by local architects 

NASHVILLE, TENN.—A conference is to be held here 
Tan. 19 between James Palmer and other interested capi- 
talists regarding a project for erecting an office building 
in this city, to cost $2,000,000 or $3,000,000. 

TUSCALOOSA. TENN.—The county commissioners 
have been considering the’matter of a new court house 

PADUCAH, KY.—It is reported that bids for construct 
ing the new government building here will be called for 
about April 1. The improvements will cost about 
100.000 

CINCINNATI, O.—Judge William Lueders will, with 
other citizens, soon ask the city for an appropriation of 
$50,000 for a home for wayward girls Plans for the 
proposed buildings of the American Book Co., on Pike 
Ave., have been approved by W. B. Thalheimer, Gen. 
Mer., Cincinnati branch. The main building is to be 
five stories high and 138 x S85 ft. It will be made of steel 
and cement The other building is to be three ctories 
high and basement A permit has been granred to the 
Ingalls Realty Co. for a 15-story concrete, marble and 
brick building at Fourth and Vine Sts., to be erected at a 
cost of about $400,000. Plans have been made by Han- 
naford & Sons. Archs., Hulbert Block, for the proposed 
new building of the Ohio Mechanics’ Institute. The build- 
ing is to be eight and possibly ten stories high, 75 x 90 ft., 
and constructed of gray or buff brick, with terra cotta 
trimmings. Prof. John L. Shearer is on the committee. 

CLEVELAND, O.—The Forest City Savings Bank has 
purchased a site at Pearl and Detroit Sts.. and will erect 
thereon a $75,000 building.——The school council has 
voted to call for competitive plans and specifications until 
Feb. 16 for a 12-room school building, to be erected at 


Walton Ave. and Mill St. The building is to cost not 
more than $60,000. Secretary Roberts, Group Plan Com- 
mission, Builders’ Exchange. 

CLARINGTON, O.—Bids are asked until Jan. 13 for 
sroctias a building. Julius Steiger, Cashier, First National 

ank. 

COLUMBUS, 0O.—The trustees of the Ohio State Uni- 
versity have decided to erect the proposed engineering 
building and the physics building at once. Plans for the 
former structure have been approved; the cost of the 
work is estimated at $80,000. A committee, of which 
President Thompson is a member, are selecting plans for 
the other building, the cost of which is also to be $80,000. 

DAYTON, O.—Plans have been made by Chas. I. Will- 
jams, Arch., Callahan Bldg., for a $30,000 2-story, 6 x 61- 
ft. hospital surgical building, for the Frank Jefferson 
Patterson Memorial Hospital. Bids for the work are ie- 
ported as asked until Feb. 1. 

YCUNGSTOWN, 0.-—A resolution has been before the 
council asking for $50,000 for a new city jail.—It is 
stated that the Erie R. R. is to spend $250,000 in various 
improvements in this city. Chief among these is a pas- 
senger station, extending from the present Phelps St. 
depot to Hazel St. 

ANDERSON, IND.—The three public building sites in 
Indiana, yet to be decided on, are at Anderson, Craw- 
fordsville and Vincennes. The sites are to be chosen the 
a of the year and bids for construction will soon 
ollow. 


BOONEVILLE, IND.—The officials of Warrick county 
have decided to build a new $40,000 court house in this 
city. 

SOUTH BEND, IND.—The Studebaker Manufacturing 
Co. has given the Y. M. C. A. $200,000 for the construc- 
tian of a memorial building. 

LANSING, MICH.—Plans are to be called for at once 
for the proposed $35,000 Carnegie library. 

SAULT STE. MARIE, MICH.—Reports state that the 
army barracks at Fort Brady were completely destroyed 
by fire Jan. 5, causing a loss of $80,000. 

CHICAGO, ILL.—The contract for a 10-story, 40 x 110- 
ft. pressed brick and light gray terra cotta office building, 
to be erected at a cost of $200 on Dearborn St., has 
been let to the Geo. A. Fuller Construction Co. Benjamin 
Hi. Marshall is Arch.—~—Huehl & Schmid, Archs., have 
made preliminary sketches for a 3-story stone and Roman 
pressed brick Masonic Temple, to be erected at 6732 
Wentworth Ave. at a cost of about $50,000.——F. R. Barn- 
heisel is to erect a 7-story building at 311 Wabash Ave., 
at a cost of $75,000.——It is stated that a store and loft 
building is to be erected at 299 Wabash Ave. by L. Z. 
Leiter. The building is to be 12 stories high, of steel 
construction and will cost about $200,000.—-John S. 
Woollacott, Arch., 109 Randolph St., has made plans for 
a 3-story, 135 x 117-ft. apartment building, to be erected 
on Evanston Ave., for Emil Gehrke.——Joseph T. Ryerson 
& Son, iron and steel manufacturers, are to erect ex- 
tensive warehouses on the south side of 16th St. A 
permit has heen granted Mrs. Borland for the construc- 
tion of a 20-story building, at a cost of $500,000, on the 
corter of Monroe and La Salle Sts. 

MADISON, WIS.—The library board has been inviting 
competitive plans for a 2-story, 90 x 110-ft., stone, brick, 
and terra cotta building for a Carnegie library. The 
structure is to cost $60,000, and $15,000 will be spent for 
interior fixtures, ete. A central heating plant will be 
built in connection with the library. It will be used for 
the new high school building, which will be built some 
time next summer. Estimated cost of this plant is about 
$30,000. 

MARINETTE, WIS.—Ferry & Clas, Archs., Milwaukee, 
Wis., have been engaged on plans for a 3-story, brick ard 
stone building, to be erected for Isaac Stephenson at a 
cost of $75,000. 

MILWAUKEE, WIS.—Reports state that the contract 
for erecting five of the ten large apartment buildings to 
be erected in this city this spring has been let by C. T. 
teynolds & Son. The contract involves about $300,000. 


ABERCROMBIE, N. DAK.—Bids are asked until Jan. 
27 for erecting a 2-story brick school building. W. C 
\lbrant, Arch., Fargo, N. Dak. M. M. Borman, Clk. 

ABERDEEN, 8S. DAK.—Bids are asked until Feb. 2 by 
Joseph Schwarz, Arch., Sioux Falls, S. Dak., for building 
a 4-story and basement, 100 x 150-ft. brick warehouse, in 
Aberdeen, for Jewett Bros. 

BILLINGS, MONT.-—Reports state that the contract 
will be let not later than Jan. 15 for the proposed new 
court house and jail building, to be erected at a cost not 
to exceed $75, Cc. E. Bell, Arch., Helena, Mont. 

ST. LOUIS, MO.—Reports state that Capt. John Scud- 
der is to put up a 4-story building on Pine St., which, if 
adjoining lots can be secured, will be enlarged to a 12- 
story hotel, costing $1,000,000. The executive commit- 
tee of the Louisiana Purchase Exposition has _  ap- 
proved plans for the expenditure of $107,300 upon the 
sculptural decoration of the various buildings. 

ST. LOUIS, MO.—The contract for furnishing the struc- 
tural iron for the World’s Fair Transportation building 
has been let to the Simmons Hardware Co. The contract 
calls for about 1,100 tons of iron. 

WARREN, ARK.—Bids are asked until Jan. 19 for con- 
structing the Bradley county court house. W. L. Turner, 
Bldg. Comr. 

FORT WORTH, TEX.—M. R. Sanguinet, Arch., writes 
us that J. C. Buchanan is the general contractor for the 
proposed 6-story, 75 x %-ft. stone, brick and terra cotta 
building, to be erected for the Forth Worth National 
poe. The building is to be fireproof and is to eost 


SEATTLE, WASH.—Reports state that the contract for 
the proposed new $75,000 building of Herman Chapin has 
been let to Mathew Dow. Boone & Carter are the Archs. 

VANCOUVER, WASH.—Reports state that the follow- 
ings bids were received Dec. 22 by Col. F. L. Hathaway, 
Q. M., for constructing one double set artillery barracks, 
one double set of infantry barracks and one officers’ 
quarters: Garder & McLennan, $149,518: Maxen & Co. 
(corplete), $183,042; C. L. Spoare, $150,578: Brigham & 
Hoska, $125,557: H. O. Robinson, $134,602; Halmberg & 
Fastabend, $139,251; W. R. Nichols (complete), $167,600: 
J. T. Goss, $138,349; Hasty & Dugan, $129,079: Irb & Van 
Patten, $151,121. For the plumbing and gas fittings, Lar- 
ney & Higgins at $15,012 were the low bidders and J. R. 
Harvey at $3,997 was the lowest for electric wiring. 

PORTLAND, ORE.—It is stated that the Marshall- 
Wells Hardware Co. propose erecting a %-story brick 
building, to cost about $75,000, on Pine St. 

SAN BERNARDINO, CAL.—Bids are asked until Jan. 
28 for constructing library building. F. W. Gregg, Pres. 
Library Trus. 

SAN DIEGO, CAL.—The contract for erecting ten of 
the buildings at Fort Rosecrans has been let to Solon 
Bryan, of this city, for $91,553. 


contract for the co: 
a church in 8 place has been let to James Bo Woy 
Que., for $40,000. 


WATER SUPPLY AND 


BOSTON, MASS.—The contract for the supe 
of the siphon and gauging chambers on the We 
dust has been let by the Metropolitan Water 
Norcross Bros., Tremont Bldg., for $27,552. 


BROOKLINE, MASS.—Alexis H. French, To: 
writes us that an appropriation of $75,000 was 
30 for a new 6,700,000-gallon covered reservoir ' 
this are being made by F. F. Forbes, Superin: 
Engineer of the Water Department. The work ' 
ably be done by day labor under the supervi Mr 
Forbes.——A local press report states that th, : 
$16,000 was also appropriated for a new pump 
and for changes to the low service pumping sta: 


CAMBRIDGE, MASS.—Advance sheets of +} te 
board’s annual report are said to show that ¢} ty. hs 
order to have an adequate water supply, must « 
a new supply pipe between Stony Brock and Fr: nd 
at a cost of $500,000, or must install water meter 3 
the city, at a cost of $96,000. 

GREAT BARRINGTON, MASS.—J. W. Curt RE 
has completed a survey of the proposed water : 
The surveys show that a supply can be obtained | the 
Soda Springs by constructing a 25-ft. dam there «... 
forming a 55-acre reservoir. To get this supply {: wou) 
cost the city $18,000 to tunnel the mountain. The f§eu-.. 
were sent to T. H. McKenzie, Hyd. Engr., Hartford. cas. 

NEEDHAM, MASS.—The water commissioner ve 
purchased a spring on the Glenwood road, which » ao 
used as an additional source of supply to the tow nN water 
system. 

SALEM, MASS.—In a report, E. F. Newell. Chn 
Com., recommends that steps be taken toward secyrine 
an additional water supply. He also advises that lon. 
ham basin be excavated and turned into a storage ba n. 


CROMPTON, R. I.—C. D. Robinson, Chn. Com wr 
us that they are open for estimates on materia) 
proposed new water-works of the Crompton Fir: D 
trict, to be erected at a cost of about $18,500. Th 
the material desired: 6,424 ft. 6-in. pipe, (42-in 
242 Ibs. per length: 3,182 ft. 8-in. Pipe, .45-in. thick. 4 
Ibs. per length; 1,840 ft. 10-in. pipe, .56-in. thic 7 


in. cross, 1 10-in. %-bend, 1 10-in. %-bend, 4 104 Ts 
10x8 T, 1 106 cross, 1 1010x8x6 cross, 4 8-in. valves and 
post, 1 10-in. valve and post, 2 8-in. check valves. 14 
check valve, 27 bronze-lined hydrants, 4 valves, f 
double; 1 bronze-lined hydrant, 5 valves, 5-ft, 3-w 
indep. Material f. 0. b. at Quidwick, R. I. 


BRANFORD, CONN.—The Branford Lighting & Water 
Co. are reported to have under consideration the exter 
sion of their mains from Price Orchard to Stone Creck 
a distance of about four miles, part of the way throuch 
rock cutting. 5 

NEW MILFORD, CONN.—The New Milford Fire As<o- 
ciation has filed a petition to operate water-works and a 
gas plant 

SIMSBURY, CONN.—The general assembly {fs to be poti 
tioned for a charter for a company to furnish this pla 
with a water supply. Gov. McLean is one of the pet 
tioners. 

ALBANY, N. Y.—The Water Storage Commission which 
recently met in this city have been considering the re 
ports of the sub-committees. The commission's report 
to the legislature will contain much information on -<jtes 
for storage reservoirs. Chas. S. Boyd, State Supt. Pub 
Wks., is one of the commission. 


BUFFALO, N. Y.—Mayor Knight has vetoed the propo 
sition to extend the water mains through Merilla St. at a 
cost of $8,000.—-The common council has authorized ten 
new boilers for the pumping station, and plans and spe 
cifications for them are now being made. J. B. Cloude:ley 
is Ch. Engr., at the station. 


LONG ISLAND CITY, N. Y¥.—About $103.500 is re 
ported as available for improvements to the different «ta 
tions in this borough. Station No. 3 at Sunnyside will 
be much improved, as additional wells are to be sunk a 
a new boiler and pump added. Improvements will also 
be made to the Third Ward station, as well as to the 
Long Island City supply. 

MIDDLETOWN,’ N. Y.—Bids are asked until Jan. 24 
for completing the construction of a cast-iron pipe con- 
duit, roadway and aerator for the city water-works, as 
is fully described in our advertising columns. W. D 
Stratton, Pres. Water Comrs. 


NEW YORK, N. Y.—John J. Cashman is reported as 
the lowest bidder for the $100,000 water main laying in 
Brooklyn, proposals for which were opened Dec. 30. At 
the same opening of bids Isaac Harris was the lowest 
bidder for laying a 30-in. cast-iron force main with »p 
purtenances along Vanderbilt Ave., and also a 12-in 
cast-iron pipe along Eastern Parkway and an 8-in. pipe 
along the Plaza and Vanderbilt Ave. Robert Grier Mo: 
roe is Comr., Park Row Bldg. 


NEW YORK, N. Y.—The Highland Park Improve: 
Co. desires estimates for installing a water plant and sew 
erage system on its property, consisting of about 15° 
acres situated at Atlantic Highlands, New Jersey. Mop 
and further particulars can be had at the office of [sa 
T. Meyer, 111 Broadway, Room 35, or at the office of ¢! 
company, Atlantic Highlands, N. J. 


PENNS GROVE, N. J.—Bids are asked until Jan. i° 
for constructing a complete water-works for this borov 
as is stated in our advertising columns. T. Chalkley Hi.’ 
ton, Cons. Engr., Wilmington, Del.; John P. Leap 
Water Com. 

ROCHESTER, N. Y.—The Rochester & Lake Onta: 
Water Co. has been incorporated with a capital of &- 
0,000. It is intended to furnish water from Lake © 
tario to villages and towns of Monroe county. Edw’! 
Harris, Rochester; G. M. Bunting, Philadelphia, and V 
B. Leigh, New York, are among the incorporators. 


WATERTOWN, N. Y.—Reports state that the 4 
which control the city’s water supply have been dec!. 
a nuisance. It was ordered that the dams be low 
3 ft. 

ATLANTIC CITY, N. J.—The water commissioners ! 
asked the council for an appropriation of $150,000 for 
tending and improving the water service of the city 


ay 


Information concerning contracts to be let or of supplies to be purchased, and corrections of errors and omissions in published items, are invited. 


SALT LAKE CITY, UTAH. —A building per 
granted to Mrs. Mary Judge for a Miners’ 
erected at 7th St. South and lith East. a 
$100,000. 
| pipe, .50-in. thick, ¢ 
per length. Specials—2 6-in. %-bends, 18 6-in. Te ° ¢ 
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. ORANGE, N. J.—The Orange Water Co. has ac- 
"<330,000 offer of the council for its plant. It is 
; that the supply will be supplemented by water 
Newark. 
NG, N. J.—A local report states that among the 
nprovements needed by this place and Stanhope 
jequate system of water supply. 
“TOWN, PA.—The water board has recommended, 
~euneil has approved the recommendation, that a 
, be run to Crystal Spring and the eastern ter- 
f the pipe line from Schantz’s Spring be at that 
-<tead of at Griesemersville. 
1 VALE, PA.—The sale of the property and fran- 
af the Bennett Water Co. in this place has been 
ned until Jan. 27 
RURG, PA.—The Fidelity Title & Trust Co., the 
of the Bennett Water Co., will offer at public 
°7 all the corporate property, rights and fran- 
* the Bennett Water Co. 
<DING. PA.—The water board has asked for an ap- 
sian of $210,000 for the next fiscal year. Of this 
<4.000 is asked for new water meters, $10,000 for 
‘ary steps for the filtration of the Antietam water 
» $12,000 for alterations to increase capacity of 
6. 1, Maiden Creek pumping station, $40,000 for 
= 2 and 4 of new 36-in. pumping main, $16,000 for 
*) } 24-in. trunk line on 5th St., besides various other 
“ems for permanent improvement and maintenance. 
WALNUTPORT, PA.—A_ water company has been or- 
eanized here with a capital of $15,000. Robt. J. Hongen, 


Weissport, Pa., is Pres. 

WEST PITTSBURG, PA.—A charter has been granted to 
the West Pittsburg Water Co., which has been organized 
‘o furnish water to this place. John W. Garland, Ran- 
kin, Pa., is said to be interested. P. O., Pittsburg. 


WILMINGTON, DEL.—Alfred Betts, Pres. Water 
Comrs., writes us that a number of engineers have been 
before the commissioners regarding the contemplated im- 
nrovyement of the water system, but as yet no engineer 


has been selected to design and carry out the work. The 


WASHINGTON, D. C.—Specifications for filters, pure 
water reservoir and appurtenances, and Portland cement 
for the proposed filtration plant are on file at this cffice. 
Rides for furnishing this material are asked until Jan. 
28, as was stated in our advertising columns Jan. 1 


NORFOLK, VA.—The Portsmouth, Suffolk & Berkley 
Water Co. has been purchased by a company, headed by 
G. Ober, Baltimore, Md. John L. Watson is also said to 
be interested. 

PHILIPPI, W. VA.—S. H. Bowman, Atty. for Philippi 
Water & Light Co., writes us that plans for water-works 
and electric light plant are held in abeyance for the pres- 
ent, but will be matured about April 1 

BRUNSWICK, GA.—The plant of the Brunswick Light 
& Water Co. has been turned over to the Mutual Light & 
Water Co Albert Fendig is Pres. 

BIRMINGHAM, ALA.—Reports state that the Birming- 
ham Water Works Co., A. M. Lynn, Gen. Mgr., will con- 
struct a reservoir on Red Mountain for supplying water 
to the city south of 15th Ave. 

GLOSTER, MISS.—Efforts are to be made to have the 
water-works systems extended to all parts of the city. 

BATON ROUGE, LA.—R. Swart, Cy. Engr., writes us 
that the city and the water-works company are trying to 
effect some arrangement whereby the city will become the 
owner of the water-works. If this can be done some ex- 
tension of the system will be made. If the purchase can- 
not be made, the city will build its own water-works. 

LAWRENCEBURG, TENN.—The legislature is to be 
petitioned for an enabling act, and then the citizens will 
vote on the water-works and electric light question. 

NASHVILLE, TENN.—Reports state that the water- 
works commissioners are to call for bids to be opened 
Feb. 17 for constructing the western pumping station 
building. The estimates of the cost of this work with 
stone walls is $359,268. 

WINCHESTER, KY.—The council has passed an order 
notifying the Winchester Water Co. that unless by March 
1 the company satisfy them that improvements would be 
made to the plant as would furnish an ample supply of 
pure water, the contract with the city would be annulled. 


CINCINNATI, O.—Bids are asked until Jan. 23 for the 
purchase of $1,000,000 of water-works bonds. The pro- 
ceeds of this sale are to be used for the improvement of 
~ present water-works. August Herrmann, Pres. W.-W. 

rus. 

CLEVELAND, 0.—The Neptune Water Co., at $6.50 
each meter, is said to have been the lowest bidder for 
furnishing the water-works department with 15,000 water 
meters. 

COLUMBUS, O.—The board of public works has recom- 
mended to the city council for passage an ordinance pro- 
viding for the issuance in 1903 of $500,000 bonds for the 
construction of the storage dam in the Scioto River.—— 
Special Canal Commissioner L. D. Hamlin has been con- 
sidering the construction of a reservoir on the Licking 
Summit, Kirkersville. 

HARRISON, O.—A bond issue is to be voted on Feb. 
ag the purchase of buying the combined water and 
ight. 

WOOSTER, 0O.—L. P. Ohliger writes us that the pro- 
posed water-works improvement is put off until next 
spring 

YOUNGSTOWN, O.—An itemized estimate of cost of the 
proposed filtration plant is as follows: Filter building, 

+: sedimentation basins, $18,000; filter and coagu- 
‘ant plant, $94,000; boilers, etc., $8,000; pumping engines 

taplete with surface condensers, $10,000; piping, $24,- 
ow heating and lighting, $1,500; engineering and con- 
ngencies, $4,000; meters, 4,000 tokers at $10, 0,000 : 
ndpipe for Seventh ward section, $15,000; to put back 
nd, $21,000 paid for land; total, $267,540. 
_ KOKOMO, IND.—Mayor M.A. Brouse is advocating a law 
‘o protect cities desiring to own and operate water plants. 
measure provides that any city council may levy a 
not more than 20 cts. on each 100 for such a pur- 


_¥JATTLE CREEK, MICH.—An 8-in. test well is being 
iriven at — Goguac in an effort to get a suitable water 
for city. 


‘CAGO, ILL.—The contract for remodeling the tun- 
em of the Chicago Ave. pumping station has 

0 John O'Brien for $27,599. The work consists of 
; three 12-ft. shafts 90 ft. deep, digging 180 ft. of 
nnel and 458 ft. of 5-ft tunnel, and supplying a 


K ISLAND, ILL.—A local press report states that 
_ Se present conditions it will be absolutely neces- 
) add at least one new filter basin, and in a short 


time it will also be necessary to buy a larger pump. The 
cost of the filter basin is estimated at about $14,000. P. 
T. Bancroft is W.-W. Supt. 


JOLIET, ILL.—The contract for the water-works reser- 
voir has been let to Wm. Tunny for $9,974. 

ALGOMA, WIS.—A water-works and electric lighting 
proposition has been carried by a large majority and work 
is to commence as soon as possible. 

MILWAUKEE, WIS.—Alderman Hayes has introduced 
an ordinance providing for an issue of bonds for building 
a crib and pumping station at the Kinnickinnic River 
flushing tunnel. 

CUMBERLAND, IA.—The contract for the erection of 
a water-works plant here has been let to S. G. Hunter, 
Atlantic, Ia., for $5,300. 

ONAWA, IA.—The contract for putting down ten wells 
for the Onawa water-works has been let to M. A. Markley 

SALIX, IA.—The matter of installing water-works is 
being discussed. 

SIOUX CITY, IA.—The water-works trustees propose 
to construct a second 8-in. water main to the stockyard 
district to furnish better fire protection. E. B. Spalding 
is W. W. Supt. 

CANDO, N. DAK.—This town has voted to issue $9,000 
of water bonds. 

SCOTLAND, S. DAK.—This place, according to reports, 
is discussing plans for an adequate water supply. 

HAVRE, MONT.—G. T. Sanderson, Town Clk., writes 
us that the item for receiving bids for constructing water- 
works has been extended to Jan. 30. 

HELENA, MONT.—A. H. Barret, State Treas., writes us 
that nothing has been done as to letting contracts, se- 
curing plans, or appropriating money for the proposed 
purchase of the plant of the Helena Water-Works Co 
citizens’ committee has been appointed to appraise the 
value of the works. The city has voted an issue of 
bonds of $614,000 for bringing a water supply from 
Beaver Creek, 26 miles away. The committee is author- 
ized to have a survey made of this supply, the cost esti- 
mated, and report made on the value of the Water-Works 
Co., also on the cost of the Beaver Creek supply. This 
work cannot be accomplished before the list of June. 

PHILIPSBURG, MONT.—The city has purchased the 
local water-works for $20,000 and will spend $10,000 in 
improving the system. 

CAMERON, MO.—The Retail Merchants’ Association of 
this place is advocating the question of water-works. 

CARTHAGE, MO.—We are informed that nothing 
has been done by the Lynn Water Co. toward their pro- 
posed filter plant, as the company is awaiting the ad- 
justment of their franchise with the city. 

LIBERTY, MO.—The matter of issuing $64,000 of Donds 
for ne a water-works plant is to be voted on 
Jan. 26. 


WACO, TEX.—H. H. Hubby, Water Comr., writes us 
that a commission has been appointed to make recom- 
mendations for furnishing the city with water and light. 
Three questions naturally come before the commission— 
the purchase of the old plant, the making of a new con- 
tract with the present water and light companies, and 
the erection of a new plant. No decision has heen 
reached 

CONEJOS, COLO.—The Excelsior Ditch Co. has heen 
incorporated with a capital of $25,000 by Wm. H. Hirst 
and others. 


DENVER, COLO.—A bill is to be introduced by Repre- 
sentative Kelly, of Montezuma county, asking for $15,000 
for building a reservoir in the hills about seven miles 
above Mancos. 

KINGFISHER, OKLA. TER.—This place voted Dec. 30 
on a proposition to issue $22,000 of bonds for water- 
works. 

ARDMORE, IND. TER.—The time for receiving bids for 
the water-works construction in this place has been ex- 
terded from Jan. 6 to Jan. 14, as is noted in our adver- 
tising columns. Chester B. Davis, Cons. Engr., San An- 
tonio, Tex. 

DUNCAN, IND. TER.—This city voted Jan. 5 on the 
issuance of $23,000 of bonds for water-works. The works 
are to consist of two wells, reservoir, stand pipe, two du- 
plex pumps, hydrants, etc., 1,475 ft. 8-in. pipe, 1,325 ft. 
6-in. pipe and 12,000 ft. 4-in. pipe. Frank Fuqua is 
Mayor. 

NORTH YAKIMA, WASH.—W. H. Redman, C. E., has 
been making surveys for the proposed new irrigation canal 
on the Indian Reservation, the building of which was 
recommended by Agent Jay Lynch. If built, the canal 
will open for lease about 50,000 acres of land in the 
Yakima Valley. 

RENTON, WASH.—The contract for installing water- 
works system has been let to the Washington Pipe & 
Foundry Co., Tacoma, Wash., for $4,750. 

WILBUR, WASH.—We are informed that the following 
bids were received Dec. 17 for constructing ,water-works 
and pumping station, including 7,200 ft. 4 to 8-in. pipe, 
gasoline engine, etc.:Bell & Price, Seattle, Wash., $15,- 
938: W. E. Thomas, Sprague, Wash., $15,000: M. E. & 
E. T. Hay, Wilbur, Wash., $14,998; J. C. Broad, Spokane, 
Wash., $14,865. 

ADAMS, ORE.—A water system has been suggested for 
this city, to cost $5,000. 

SACRAMENTO, CAL.—The State Commission of Lu- 
nacy in a report to the legislature states that a larger 
water supply is needed at Napa State Insane Hospital. 
The commission will ask for an appropriation for con- 
struction of dam in Kruse Canyon, to cost about $100,000. 

SAN BERNARDINO, CAL.—Legare Allen, Cy. Clk., 
writes us that this city has voted to issue $23.100 of bonds 
for extending the city water-works. It will be some time 
before the work is commenced. E. A. Rasor is Des. Engr. 

SAN DIEGO, CAL.—The directors of the Chamber of 
Commerce have indorsed a plan to vote bonds as follows: 
Extension of water system, $150,000: sewer system, %100,- 
0; road and road equipment, $40,000: improving dif- 
ferent parks in city, $25,000; bridges and dykes, $35,000: 
total, $350,000. 

SAN FRANCISCO, CAL.—The stockholders of the Bay 
Cities Water Co. have held a meeting to authorize the 
issue of $10,000,000 bonds. The company contemplates 
constructing all necessary dams, ditches, flumes, pipe 
lines, pumping works and reservoirs to handle water. 
The company has acquired control of about 300 miles of 
watershed in Santa Clara county, and water will be 
brought to Coyote Station on the Southern Pacific Coast 
line. 

TRUCKEE, CAL —The McGlashan Water Co. has 
been incorporated with a capital of $30,000 by C. F. Mc- 
Glashan and others. 

YREKA, CAL.—Bonds amounting to $55,000 have been 
sold and work on the new system is to be commenced at 
once. Larger mains and a fire plant are to be built. 


Information concerning contracts to be let or of supplies to be purchased, and corrections of errors 


WEISER, IDAHO.—The contract for a water-works and 
electric light system has been let to B. C. White, of Baker 
City. 

HOOPER, UTAH.—The Hooper Irrigation Co., has been 
incorporated with a capital of $100,000 for maintaining 
and operating a canal connecting with the Weber River 
John T. Thompson is Pres. 

TORONTO, ONT.—A by-law is to be voted on at the 
municipal election for the purchase of a new 15,000,000- 
gallon pumping engine. 

MONTREAL, QUE.—The water committee has asked the 
council for $175,000 for next year. The principal increase 

$15,000—is for new boilers at the water-works 


SEWERAGE 


PORTLAND, ME.—The following bids for the constr1 
tion of the sewerage system at Fort McKinley have been 
sent by Capt. A. A. Yates, in charge of the work, to th« 
quartermaster-general, who will make the award: H. A 
Hauscomb Co., $14,000: T. Howard Barnes, $19,700; C 
E. Trumbull Co., $14,700; Chas. King & Co., Boston, 
$14,885; R. D. Stranahan, $17,000; Worcester & Wilson, 
$14,900; Angello Lorrelo, Portland, $23,000; Everett M 
Stacey, Waterville, Me., $19,850; Jas. H. Ferguson, Dor 
chester, Mass., $13,894: Chas. N Taylar, Wellesley, 
Mass., $18,800; Andrew Carberry & Son, East Walpole, 
Mass., $12,887. 

BOSTON, MASS.—The Metropolitan Water Board has 
awarded the contract for section 48 of the high level 
sewer at Quincy to C. G. Belden & Co. for $241,000 

DEDHAM, MASS.—At a special town meeting the sum 
of $5,500 was appropriated for the general construction 
of sewers. 

HUDSON, MASS.—Joseph Jaudron, Secy. Sewer Comr., 
writes us that Snow & Barbour, Boston, are now pre 
paring plans for a sewerage system 

LEOMINSTER, MASS.—The construction of new sewers 
in this place is now under consideration. 

MELROSE, MASS.—W. Dabney Hunter, Engr. and 
Supt. Pub. Wks., writes us that $20,000 has been ap 
propriated and probably as much more will be appropri 
ated early in February for sewerage improvements 

NORTHAMPTON, MASS.—M. D. Patterson, Cy. Engr., 
informs us that nothing definitely has been decided toward 
the proposed sewer extension to the Connecticut River, 
owing to a question not being settled with the State Board 
of Health. 

PROVIDENCE, R. 1.—Commissioner of Public Works 
Smith has awarded the contract for furnishing pipes, flag- 
stones and granite curbstones for sewer work for 113 to 
Fred E. Shaw. 

MERIDEN, CONN.—E. E. Hall, Chn. Sewer Comr., 
writes us that $15,000 has been appropriated for im 
proving the sewers on many streets, among which i-+ 
Silver St. 

WATERBURY, CONN.—The question of sewage dis 
posal is being discussed by the city officials. Valentine 


Bohl is in favor of a trunk pipe line to the sound 
BERNARDSVILLE, N. J.—F. 8S. Tainter, Consult 
Engr., writes us that the construction of a sewer in this 


piace will not be considered this year. 

BUFFALO, N. Y.—A. W. Hoffman, Asst. Engr., writes 
us that the common council has issued bonds for the 
pumping plant at the Hamburg Canal, and that plans are 
nearing completion. 

CORINTH, N. Y.—Chas. Lyre, Village Pres., writes us 
that at a recent election it was voted to put in a sewer 
age system costing about $20,000 

NEW YORK, N. Y.—Bids are asked by the Borough 
President of Manhattan until Jan. 13 for the extension 
of the outlet sewer on West 72d St. Jacob A. Cantor, 
Boro. Pres. 

NEW YORK, N. Y.—Bids are asked by the Bronx bor 
ough president for about 760 lin. ft. of 15-in. pipe sewer, 
4,080 lin. ft. of 12-in., 38 manholes and about 57 re 
ceiving basins. Louis F. Haffen, Pres 

PLATTSBURG, N. Y.—Bids are reported wanted until 
Jan. 9 for the construction of a sewer at Plattsburgh 
Barracks. Address Quatermaster. 

HOBOKEN, N. J.—Reports state that a sewer is to be 
constructed in Fisher Ave. 

LANCASTER, PA.—J. Carpenter, C. E., writes us thar 
the city council has passed an ordinance creating special 
commissions for preparing plans and specifications and 
awarding contracts for sewer extensions and water-works 
improvements. 

NORTHEAST, PA.—The question of sewerage is now 
being considered by the city officials. 


PITTSBURG, PA.—Bids are asked until Jan. 9 for a 
lateral sewer on Eggers and Schemner Sts. and Gass Ave., 
and for paving Winthrope St. and Fleming Ave. John R. 
Murphy, Cy. Recdr. 

QUAKERTOWN, PA.--At a recent meeting of the city 
council it was decided to lay a new drain along Third St. 

YORK, PA.—J. V. Fritchey, of Lancaster, has been 
awarded the contract for the building of 4,000 ft. of 
sewers in this place. 

ATLANTA, GA.—It is reported that Mayor E. P. Howell 
will appoint a committee to study the needs of a sewerage 
system and to make a report to the council; that then a 
special sewer bond election will be held. 


EAST LAKE, ALA.—T. lL. Moore, Cy. Clk., writes us 
that nothing definite has been done toward the proposed 
sewerage system. 

JOHNSON CITY, TENN.—It is reported that this city 
is about to ask the legislature for authority to issue $49, - 
sewer bonds. 

DELPHOS, 0.—A special election will be held on Jan. 
12 to vote on the question of constructing a sewer at a 
cost of $60,000. 

NEWARK, O.—Bids are asked until Jan. 27 for the 
construction of a tile sanitary sewer on North Fourth St. 
F. T. Maurath, Cy. Clk. 

NEW ALBANY, IND.—The county board of health con- 
demned Falling Run Creek, and has asked the city coun- 
cil to build a sewerage system that will relieve the creek 
of the nuisance. 

SAULT STE. MARIE, MICH.—C. H. Mcllhargie, Cy. 
Engr., writes us that final resolution ordering the con- 
struction of Ashmun St. sewer has been deferred in- 
definitely, and that no steps have been taken toward ap- 
propriating money or awarding contracts. 

GIBSON, ILL.—O. N. Damon, Mayor, writes us that no 
appropriation for any considerable sewerage improve- 
ment has been made. 

JOLIET, ILL.—The board of local improvements, so it 
is stated, will take action on a final estimate on the 
Collins St. sewer at its next meeting. 


and omissions in published items, are invited. 
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ROCKFORD, ILL.—The city council has the question of 
sewerage under discussion. 

ATLANTIC, IA.-—-This place is considering the question 
of building a $40,000 sewerage system. 

FORT RILEY, KAN.—The contract for the construction 
of a sewer in this place bas been let to John R. Wright, 
of Junction City, at $2,043. 

WICHITA, KAN.—H. J. Harding, Cy. Engr., informs 
us that the sewer committee has appointed Wynkoff 
Kiersted, C. E., of Kansas City, Mo., to prepare plans 
for the new storm water sewer, and that the contract 
for the construction will be awarded in about three 
months 

INDEPENDENCE, MO.—H. H. Pendleton, Cy. Engr., 
writes us that plans are being prepared for sewers in dis- 
trict No. 20, and that approximately 2,745 ft. of 8-in 
pipe and 560 ft. of 6-in. pipe, seven manholes and five 
flush tanks will be required. 

PINE BLUFF, ARK.—The question of building a com- 
plete sewerage system is now under discussion by the 
city council. 

SEATTLE, WASH.—Bids will be received by the board 
of public works until Jan. 10 for the construction of a 
pipe sewer on Union and University Sts. C. B. Bagley, 
Secy 

BAKER CITY, ORE.—Plans and_ specifications have 
been prepared by O. A. Weile, Spokane, Wash., for the 
proposed sewerage system. 

PENDLETON, ORE.—Reports state that the taxpayers 
yoted to issue bonds for $30,000 for a sewerage system. 

BERKELEY, CAL.—Reports state that this city has 
brought condemnation proceedings against Harry Webb 
to secure the right of way for constructing a storm water 
sewer to carry off the water from the Adaline and Grove 
St. district. 

MARTINEZ, CAL.--Press reports state that resolutions 
have been passed for the construction of sewers on 
Thompson, Estudillo and Castro Sts. M. H. Hurley is 
Town Clerk. 

FORT DUCHESNE, UTAH.—Bids are asked until Jan 
for the construction of a sewerage system. Lieut. - 
Col. J. W. Pope, C M. 

VICTORIA, B. C.—At a recent election it was voted to 
borrow $200,000 to extend the sewerage system in this 
place. 


GARBAGE DISPOSAL-STREET CLEANING 


ROCHESTER, N. Y.—The contract for collecting gar- 
bage for the ensuing year in this city has been let to 
Chas. W. Hartung at $25,500. 

BURLINGTON, N. J.—According to reports the Burling- 
ton Garbage Reduction Co. C. J. Burchatt, are tak- 
ing new estimates for a plant at this place, plans for 
which were made by the International Waste Utilization 
Co., Boston, Mass. The building is to be 125 x 50 ft., of 
brick and steel, and a complete equipment will be in- 
stalled. 

LOUISVILLE, KY.—The International Waste Utilization 
Co., Tremont Bldg., Boston. Mass., will, it is said, apply 
for a 20-year franchise in this city for the disposal of 
garbage The company profioses to establish a plant 
which shall reduce the garbage and waste to fertilizer and 
other byproducts 

TOLEDO, 0.—The council committee on public offices, 
property and affairs have been discussing the garbage con- 
tract which expires this spring. 

CHICAGO, ILL.—We are informed that the following 
bids were received Dec. 26 by Maj. W. H. Miller, U.S.A., 
for a garbage crematory at Fort Brady, Mich.; (a) bid for 
crematory complete, (b) construction proper only, (c) shed 
and runway only: Municipal Engineering Co., 1123 Broad- 
way, N. Y., (a) $3,000, (b) $1,800, (c) $1,890, time to com- 
plete, 60 days; Dixon Garbage & Crematory Co., Toledo, 
O., (a) $4,450, (b) $2,850, time 40 days, crematory extra 
work. 

DALLAS, TEX.—The following bids have been received 
by the commissioners for scavenger work in this city: 


Joe 

Items. Evans. Fitzpatrick 
For 1 bbl. of 33 galls. or part thereof $0.95 $0.7? 
Each additional barrel, up to four 85 60 
Each barrel over four barrels....... .80 HO 
Each carcass, horse, mule or cow.... 2.00 3.00 
Each carcass, goat, sheep or hog..... & 1.00 


STREETS AND ROADS. 


PORTLAND, ME.—E. M. Hunt, Secy. Bd. Pub. Wks., 
writes us that orders have been passed for estimates of 
cost of proposed street paving, but as yet no money has 
been appropriated. 

MEDFORD, MASS.—At a special meeting of the board 
of aldermen an order was passed for the laying out of 
Playstead Road and Woburn St. as an S0-ft. boulevard. 

BRIDGEPORT, CONN.—H. G. Scofield, Cy. Surv., 
writes us that the appropriations for city work for 1903 
will not be made until] the middle of February. 

BUFFALO, N. Y.—A. M. Hoffman, Asst. Engr., informs 
us that nothing definitely has been decided toward improv- 
ing the Hamburg turnpike.——F. G. Ward, Comr. Pub. 
Wks., opened bids for the repaving of Lafayette and Fill- 
more Aves. The Barber Asphalt Paving Co. was the low- 
est bidder for the former work, their tender for asphalt 
being $4,931, and for brick $7,271. For the latter contract 
the Eastern Construction Co. was the lowest asphalt 
bidder at $4,600, and the Barber Asphalt Paving Co. for 
brick at $6,355. 

NEW YORK, N. Y.—Bids are asked by the Bronx 
borough president until Jan. 12 for about 15,700 sq. yds 
of paving, 71,460 cu. yds. of filling, 14,000 cu. yds. of 
earth exeavation, 11,900 cu. yds. of rock excavation, curb- 
ing, guttering, etc., om various streets and avenues. 
Louis F. Haffen, Pres. Bids are also asked by Man- 
hattan borough president until Jan. 13 for 51,400 sq. yds 
asphalt block pavement, 4,170 cu. yds. of concrete, 8,000 
lin. ft. new curbstone and 6,700 lin. ft. of old curbstone. 
Jacob A. Cantor, Pres. 

ST. GEORGE (S. I.), N. Y¥.—The question of spending 
$200,000 for paving the streets of Westerleigh will be 
decided by the borough board at its next meeting. 

HAZLETON, PA.—H. B. Celiax, Cy. Engr., writes us 
that nothing definitely has yet been decided toward the 
paving of Wyoming St. 

PHILADELPHIA, PA.—It is reported that an ordinance 
has been passed by the city council providing for the 
widening and change of grade of Market St., from 22d 
to 30th St. 

PITTSBURG, PA.—W. R. Brown, Supt. Bureau of Sur- 
veys, writes us that the plans are now in the hands of the 
viewers. who will take action upon the widening of Sec- 
ond Ave.———Bids are asked until Jan. 9% for the paving of 
Winthrope St. and Fleming Ave., and for a lateral sewer 


on Eggers and Schimmer Sts. and Gass Ave. John R. 
Murphy, Cy. Recorder.—An ordinance has been passed 
by the city council authorizing the issue of $8,242 Nor- 
wood Ave. bonds to pay the cost of paving Norwood Ave. 
from Charles to Hawkins Ave. 

NEWPORT NEWS, VA.—The street paving question is 
being agitated in this place. 


SHINNSTON, W. VA.—It is reported that an issue of 
$11,800 street paving and water-works bonds have been 
authorized. 

BIRMINGHAM, ALA.—Julian Kendrick, Cy. Engr., in- 
forms us that ordinances for paving with brick, bitumin- 
ous macadam and asphalt have been introduced into the 
council and will come up for final hearing Jan. 21. 


CINCINNATI, O.—Bids are asked by the board of pub- 
lic service until Jan. 9 for the improvement of Bassett 
Road, from Elberon to Crestline Aves. Bids will also be 
received by the board until Jan. 23 for the improvement 
of the west side of Gilbert Ave. Robt. Allison, Pres. Bd. 
Pub. Service. 


CINCINNATI, O.—Bids will be received at the office of 
the board of public service until Jan. 26 for the improve- 
ment of Reeder St., Liston, Portland and Hillside Aves. 
Robt. Ailison, Pres. Bd. Pub. Service. 


CLEVELAND, 0.—The bids for various street improve- 
ments were opened Dec. 23 and contracts let as follows: 
Ackley Ave., Baldwin Bros. & Graham, $882: Anson §&t., 
Herring & Burgess, $4,566: Bridge St., Roehl Bros., $3,- 
793; Carr St., Herring & Burgess, $4,255; Guy St., Her- 
ring & Burgess, $4,230; Hector St., Herring & Burgess, 
$2,080; Duluth St., Baldwin Bros. & Graham, $1,924; 
Eastdale Ave., Baldwin Bros. & Graham, $2,847; Homer 
St...Herring & Burgess, $3,722; Montrose St., Baldwin 
Bros. & Graham, $2,094: Queen St., Roehl Bros., $2,599; 
Shelburne St., Herring & Burgess, $2,609. 

CLEVELAND, 0.—Wm. J. Carter, Cy. Engr., writes us 
that bids will be received until Jan. 27 for the paving of 
76 streets. The estimated cost is $150,000. 


SANDUSKY, 0.—J. W. Miller, Cy. Engr., informs us 
that bids will be received until Feb. 4 for 2,715 sq. yds. 
brick pavement; 12,105 sq. yds. asphalt block or bitumi- 
nous macadam, and 6,440 ft. of sandstone or concrete curb. 

TOLEDO, O.—It is reported that Garrigan Bros. are 
the low bidders for the paving of Avondale Ave. Their 
bid is $3,093 for logan block on sand foundation. C. H. 
Burechinal is low bidder on asphalt block at $4,827, and 

F. Lehaney & Co. are low on creosoted block at $5.- 
387 The bids for the repaving of Erie St. were 
opened and the low bidders are as follows: Harry Jamison 
on Athens block. at $5,632: Barber Asphalt Co., on sheet 
saphait, at $7,595: C. H. Burchinal, on asphalt block, at 


ELNORA, IND.—Local press reports state that it has 
been decided to improve the roads in Steele township at 
a cost of $34,980. 

LAFAYETTE, IND.—Bids are asked by the Tippicanoe 
county commissioners until Feb. 14 for paving Main St 
levee with sheet asphalt. The engineer's estimate is 
6.800 so. vds. of pavement. 2,500 lin. ft. of curb and gutter, 
and 14,000 sq. ft. of cement walk. 

TERRE HAUTE, IND.—Ralph W. Sparks, Cy. Engr.. 
writes us that the contract for improving 6th and 7th 
Aves. were awarded to Roberts & Co. at $7,590 and $5,325 
respectively. 

GRAND RAPIDS, MICH.—At a meeting of the board of 
public works, City Engineer Anderson made the follow- 
ing estimates for improving Grandville Ave. from Ells- 
worth Ave. to Hall St.: Brick asphalt on concrete founda- 
tions, $92,480; block asphalt on gravel foundation, &83.- 
597; bituminous macadam, $67,542, and brick on concrete 
foundation, $63,000. 

OWOSSO, MICH.—Bids are wanted by the Board of 
Public Works, until Jan. 30 for approximately 14,283 sq. 
yds. of brick or block pavement on concrete foundation. 
together with curbing. storm sewers, and appurtenances 
as stated in our advertising columns. Riggs & Sherman. 
Engrs., The Nasby. Toledo, 0 

THREE RIVERS. MICH.-—Bids are asked until Feb. 17 
for the vaving of Flint Ave. with brick. as stated in cur 
advertising columns. James E. Bunn, Cy. Clerk. 


BELLEVILLE, ILL.—F. W. Puderer. Supt. of Streets, 
writes us that the board of local improvements has taken 
preliminary steps for improving the public square and 
several streets with asphalt or brick, the material to be 
fetermined at the next meeting, the latter part of thi 
month. 

DANVILLE, ILL.—The board of local improvements has 
decided to pave North St., from the Wabash tracks to 
Collett St. 

NORMAL. ILL.—The board of local imnrovements has 
under consideration the advisability of paving Fell Ave. at 
a cost of $40,222 

SPRINGFIELD, ILL.—Reports state that the city coun- 
cil is now considering the question of resurfacing the 
brick pavement on Fourth St. 

FOND DU LAC. WIS.—Bids will be received until Feb. 
23 for paving 19,442 sq. yds. with vitrified block on con- 
crete foundation. as stated in our advertising columns 
E. B. Parsons, Cy. Engr 

ST. JOSEPH, MO.—Reports state that ordinances will 
be introduced in the municipal assembly providing for the 
paving of 24th and 25th Sts. 

ST. LOUIS, MO.—At a meeting of the board of vublic 
improvements drafts of ordinances providing for the re- 
construction of about 15 streets were introduced by Street 
Commissioner Varrelmann. Sewer Commissioner Her- 
mann introduced another providing for the reconstruction 
of all sewers between 9th and 12th Sts. 


FORT SMITH. ARK.—T. B. Garrett. Mayor, writes vs 
on Dec. 29 that brick paving is to be done. for which 
several hundred thousand vitrified brick will be required, 
and that no purchase has yet been made. 


DALLAS, TEX —A meeting of the Thomas Ave prop- 
erty owners was held at the residence of S Bradfield, for 
the purpose of considering the question of having that 
thoroughfare paved. 


PARIS, TEX.—Mayor F. H. Bailey informs us that the 
matter of street imnrovement is onlv under consideration, 
and that nothing definite hes been decided upon 


LOS ANGELES, CAL.—Press reports state that the 
contract for grading Nilshire Bounlevar? te Temple St. 
has been let to Bricht, Crandall & Co. at $3,800 

SAN RAFAEL, CAL.—A special meeting will soon be 
called to vote on bonding the town for $40.000: of this 
$26,000 will be used for streets, $4,000 for bridges, $6,500 
for sewers, $2,000 for fire protection and $1,500 for street 
lighting. 

TORONTO, ONT.—Notice has been given that the city 
intends to build new sidewalks of concrete to the extent 
of $9.617: asphalt pavements, $18,453; brick pavements, 
$1,925: cedar block pavements, $11,000, and tar macadam, 
$10,945. W. A. Littlejohn, Cy. Clk. 


MANUFACTURING PLANTS. 


HOLYOKE, MASS.—The Farr-Al aca C is ot 
will install a 500-HP. steam engine. Poon ot 
provements planned is the erection of a plant 
manufacture of electricity for light. . 

SOUTH FRAMINGHAM, MASS.—The Bos 
cester St. Ry. Co. has decided to establish it. a: 
shops here. The car house on Worcester St. will 
verted into a machine shop and electrical works 
building will be erected on Concord St. for off 

WORCESTER, MASS.—It is reported that t} 
burn & Moen Mfg. Co. are Planning to install 
chinery into the South Works at a cost of $50, th» 

HARTFORD, CONN.—The Hartford Dairy 
awarded the contract for its new plant "y Cc! 
Andrus. The building will be of brick, two sto: 
basement. The basement will be devoted mainly + 
ers and engines, ice-making machinery and ref; 
plants. The estimated cost is $125,000. 

WATERBURY, CONN.—Plans have been draw 
new factory for the Chase Rolling Mill Co. The } 
will be four story, of brick, 90 x 100 ft. 

WATERVILLE, CONN.—The contract for enlarg 
plant of the American Pin Co. has been awarded 
Torrington Building Co. The structure will be of 
one story high, 62 x 162 ft. 

BAYONNE, N. J.—The International Tin Co I 
of the Knickerbocker A 
‘lub, and will erect an immense plant th vill a 
date 1,000 hands. 

CORRY, PA.—It is stated that the McInnes si, 
are planning to build an addition to their plant. 
_LEBANON, PA.—The Pennsylvania Steel Co. ha 
cided to equip its furnaces in this place with severn 
teries of coke ovens. There will be four batteric: 
ovens each. 

McKEES ROCK, PA.—It is stated that a former - 
dent of the Pressed Steel Car Co., of Pittsburg. wi! 
begin work on a plant in this place, to manufacty 
wheels. The plant, which is estimated to cost £250 (vw 
will be 150-ton open hearth steel furnace and it « 
equipped to forge and roll steel sufficient for 40 
wheels per day. 

MAHONINGTON. PA.—The plant of the Elliott-1 
Cold Rolled Steel Co. is to be enlarged to twice its pres 
capacty, according to the announcement of S. C 
Supt. 

MODENA, PA.—George F. Harding, Arch.. of \ 
York, is preparing plans for a new paper mill, for th: 
Megargee Paper Co. It will be three stories high, and w 
cost about $60,000. 

PHILADELPHIA, PA.—Reports state that Hale & K 
burn will soon ask for estimates on their new plant 
ated on 18th St. and Glenwood Ave. The work wil! » 
clude a 4-story main building, 140 x 520 ft., a machin: 
shop 210 x 70 ft., and a boiler and engine house 
Machin & Brown are said to be figuring on the thre: 
factory buildings for the Westmoreland Boiler Works 


ew 


tu 


contemplated includes a power house of brick, with 
galvanized iron roof and steel floor beams, columns ani 
girders, to measure 99 x 152 ft. A roundhouse, irregu!a: 
in shape, 384 x 326 x 480.6 ft., of brick, with steel girde: 
and columns. 

PHILADELPHIA, PA.—The H. B. Underwood Co. } 
let the contract for an addition to their machine shop to 
the A. S. Wade Co., 1501 Sansome St. New power equip 
ment will be installed. 

PITTSBURG, PA.—Two modern blast furnaces wil! b 
built by the Jones & Laughlin Steel Co., each having a 
daily capacity of 1,000 tons. 

POTTSVILLE, PA.—The Eastern Steel Co., so it is 
stated, has begun work on four open-hearth steel fur 
naces, which will have a capacity of 150,000 tons a year 

WILKESBARRE, PA.—It is stated that the Vulcan Iron 
Works Co. is having plans prepared for extensive addi 
tions to their plant. Complete power equipment wil! be 
installed. 

YORK, PA.—Joseph Black & Sons Co. are about to hav 
plans started for a new plant. The plans will provide for 
a dye house, knitting mill, office building and power 
house. The building will be of brick and slow-burning in 
construction. Power equipment and special machinery 
will be installed. 


WILMINGTON, DEL.—It is stated that Amos W 
Barnes. Engr., 901 Walnut St., Philadelphia, is preparing 
plans for a large plant at this place, consisting of a 
foundry, power house, machine shop and office building 
The engineer will receive all bids for the power equip 
ment and machinery. 

BALTIMORE, MD.—Pians are now being prepared by 
T. C. Kennedy, Arch., for an addition to be built to the 
factory of D. Wilfson & Sons. The building will be fou 
stories, of brick, 55 x 107 ft. Bids will be asked for in a 
few days. 

BALTIMORE, MD.—John Sheridan, 321 North Holliday 
St., has secured the contract for the erection of the new 
plant for the Hammond Ice Co. The building wil! !e 
two story, of brick and steel, 250 x 550 ft., and is st 
mated to cost $1,000,000. The equipment contracts [av 
already been placed by the owner.——Chappell & Bosw L 
Archs., New York, have prepared plans for a 3-stor) 
tank house to be erected at Eutaw and Barre Sts. for t) 
Baltimore Refrigerating Co. Plans for a boiler house 
machine shop are also being drawn.——Thos. C. Kenr 
Arch., 118 North Charles St.. has completed plans 
warehouse and factory to be erected on Howard 
Stockholm Sts. for Lewis P. Laslup. The building 
be of brick. slow-burning in construction, four sto: 
high, 55 x 107 ft. New power equipment will be insts 


CUMBERLAND, MD.—The preliminary work toward 
erection of a plant for the manufacture of Portland 
ent, to cost $500,000, has been commenced at Rive 
seven miles from this place. E. R. Ackerman, of ! 
field, N. J., is said to be interested. 

HOFFMANVILLE, MD.—The Rockdale Power Co 
remodel their mills at this place. Complete power on 
ment and special machinery will be required. V 
Koeler. 8 North George St., York, Pa., may be addr 


NORFOLK, VA.—The mills of John L. Roper car “~ 
Co. was destroyed by fire. causing y loss of about 5°.‘ 

CHARLESTON, S. C.—The Penn Bridge Co., I 
Falls, Pa., has received the contract for the erect! 
the new machine shop at the navy yard in this pilav 
will be built of brick and steel, 176 x 320 ft., a 
cost $120,000. 


Information concerning contracts to be let or of supplies to be purchased, and corrections of errors and omissions in published items, are invited. 


= 
New Kensington H. B. Shoemaker & Co. ar 
sub-bids for an oxide factory addition to the whit 
works of John T. Lewis Bros. & Co., 2500 East 1 
son St The structure will be four stories, of brick 
Roydhouse, Arey & Co., Fidelity Bldg., have secured 1 
contract for improvements to be made on the | 
Burnham, Williams & Co., costing $187.000. The 


oplement—January 8, 1903. 
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MBUS, GA.—The Columbus Show Case Co. will 
4-story building, 200 x 60 ft., on Front St. This 
ddition to their 3-story factory; a dry kiln will 
» built. 

LA. FLA.—It is stated that W. D. Morton is about 
ee his plant and is now in the market for plan- 
machinery and dry kilns. 

ORLEANS, LA.—The officials of the St. Louis & 
anciseo R. R. is said to have announced that the 
~» will soon award contracts for the construction 
ar and engine building plant near this place. The 
will give employment to 4,000 men. 

sH, LA.—S. M. Scott, representing the Central 

suing Co., Beaumont, Tex., has purchased 
and will soon start work on a refinery at this place. 

.TTANOOGA, TENN.—The Morris Sherman Mfg. 
orms us that their plans are not yet completed for 

‘dition to their plant. 

\XVILLE, TENN.—Press reports state that the 
e-Spence Trunk Co. are about to enlarge their plant. 
VELAND, O.—The Cleveland & Sandusky Brewing 
vill build an addition to their brewery at a cost of 
uo, The plan provides for the installing of four 
Hip. boilers, one 150-ton ice machine, and a hop 

ge house having a capacity of 1,000 bales. 
JANAPOLIS, IND.—It is stated that a company 
2 a capital stock of $00U,0UU0 is being organized and 
build a car manufacturing plant in this place. A. L. 
_ Cleveland, O., has opened negotiations with Sec- 
y Hunt, of the Commercial Club, relative the estab- 
nent 

,/ETROIT, MICH.—H. W. Chamberlain, Arch., 35 State 
S has prepared plans for a factory for the City & 
<uburban Homes Co. The structure will be of brick, 100 

and four stories high. Estimated cost 1s $3u,0u0. 

ESCANABA, MICH.—The factory and warehouses of the 
Escanaba Woodenware Co. was totally destroyed by fire 
on Dec. 23. The loss is estimated at $150,000. 

SAGINAW, MICH.—B. F. Boergert, Arch., has com- 
pleted plans for a 2-story brick and stone bakery for 
Henry Schust & Sons. 

AURORA, ILL.—The Richards Mfg. Co. has been in- 
corporated with $40,000 capital stock. The company pro- 
poses to build a factory. H. O. Spencer, formerly of the 
Wilcox Mfg, Co., will be manager. 

MILWAUKEE, WIS.—Press reports state that a plant 
for bridge building and structural iron construction is 
about to be established in this place by Beverly L. Wor- 
den and C. J. Allen. The capital stock is said to be 
$100,000. 

GREAT FALLS, MONT.—Sam Wood, Pres. of the Mon- 
tana Co-operative Co., is said to have purchased a site 
to erect a woolen plant, which will be moved from Man- 
chester, la. A new company will be formed with a capital 
stock of $100,000 under the name of Manchester Woolen 
Mills Co. 

ST. LOUIS, MO.—Legg & Halloway, Archs., 715 Locust 
St, have prepa:ed Piaue 10r a alu Warenouse OL 
the Missouri Botanical Garden Co. The structure will be 
built of brick and stone, 63 x 140 ft., and six stories 
high. It will be equipped with an electric freight ele- 
var, electric lights, and will cost about $45,00u.——Re- 
ports state that contracts will soon be let for the new 
plant of the Huttig Sash & Door Co. The plant will con- 
sist of a group of four brick buildings, the factory will 
be two stories high, 125 x 200 ft.; the warehouse will be 
three stories high, 150 x 200 ft. All buildings will be 
heated by steam and lighted by electricity. The plans 
were drawn by Weber & Groves, Archs., and it is stated 
that the cost of the buildings without the equipment will 
be about $93,000.—A lot consisting of 375 x 273 ft. was 
purchased on Hickory St. by the Roberts, Johnson & 
Rand Shoe Co. Plans are being prepared by Theo. C. 
Link for a factory that will cost $100,000, not including 
machinery. 

DALLAS, TEX.—The plant of Hughes Bros. Mfg. Co. 
by partially destroyed by fire Jan. 4, causing a loss of 
04,000, 

PORT ARTHUR, TEX.—The Guif Refining Co., of 
Pittsburg, Pa., is erecting in this place an oil refinery 
that will cost $1,500,000. The plant will have 68 stills of 
1,000 bbls. capacity each, and about 16 tubular boilers. 

WAXAHACHIE, TEX.—Press reports state that J. Y. 
Hoggsett, of Fort Worth, Tex., one of the directors of the 
Waxahachie Ice Co., has announced that the capacity of 
the present plant will be greatly increased by the in- 
stallation of new machinery, and that an additional 
modern brick structure will be built. 

BICKLETON, WASH.—It s reported that a stock com- 
pany is being formed to erect a flour mill in this place. 
A. F. Brockmann is said to be interested. 

ROCKFORD, WASH.—The Sheldon Milling Co. are 
about to increase the daily capacity of the Valley Roller 
Mills from 350 bbls. to 500 bbls. They will install elec- 
tric power as soon as the electric power line now being 
built is completed. 

SPOKANE, WASH.—W. H. Wilson, of Portland, and A. 
J. Allison, of St. Paul, addressed the chamber of com- 
merce trustees on behalf of their request for a site and 
building for a‘shoe factory in this place. If encouraged 
they propose to put in a $50,000 plant. 

RAINIER, ORE.—W. D. Plue is about to rebuild his 
sash and door factory in this place. 


SUMPTER, ORE.—The North Pole Extension Co., of 
which W. H. Tibbals, of Salt Lake City, Utah, is inter- 
poe has decided to begin the building of a mill this 

CLEVELAND, CAL.—The United States Gypsum Co. 
will soon erect plaster works in this place at a cost of 
$100,000. The mill building will be three stories high, 
rede: oy ft. Some contracts for machinery have already 

BOISE, IDAHO.—The Idaho Sugar Co. has been in- 
corporated with a capital stock of $1,000,000. The com- 
pany will erect a beet sugar factory near Blackfoot. S. 
Hauser is a stockholder. 

SELLEVILLE, ONT.—Yhis place has offered a free 

* and tax exemption to a cement works, promoted by 
. Pinkerton, of Toronto, who, it is said, will build an 
)-to-date plant. 

DUNDAS, ONT.—An Irish company is contemplating 
‘stablishing a branch in this place by building an up-to- 
vate plant. The citizens have been asked to subscribe 
‘0,000. It is being warmly endorsed by the people. Geo. 
S. Fry is Town Clk. 

_,ODERICH, ONT.—A charter has been granted to th 
“quitable Gas Co., having a capital stock of $50,000. L. 
Daucey, J. W. Craigie and J. Proudfoot are the pro- 

‘sional directors. A modern plant is to be built. 

‘MITH’S FALLS, ONT.—Reports state that the Malle- 

le Iron Works are to be enlarged. A new building, 250 

© ft., will be erected. W. H. Frost may be addressed. 


Mr 


NORTH BAY, ONT.—The North Bay Gas. Co. has been 
incorporated with a capital stock of $45,000. J. W. Nay, 
J. A. Burgess and J. Bradford are the provisionai 
airectors. 

TORONTO, ONT.—W. G. E. Wheeler, Mgr., of the Gen 
eral Distilling Co., informs us that the contracts for the 
plant and buildings have already been placed, and that 
tue work has been commenced. 

TORONTO JUNCTION, ONT.—The Union Stock Yards 
Co. has purchased 20 acres adjoining its yards, and will 
start to erect new building at once at a cost of $300,000 
to $500,000. Hon. John Dryden may be addressed. 

WINNIPEG, MAN.—The J. G. Griffin Co., so it is stated, 
will establish stock yards and packing houses in this city 
special machinery will be installed. 


MISCELLANEOUS CONTRACTS. 

COPPER PLANT.—Shawenegan Falls, Que.—A new cop- 
per-producing plant is one of the possibilities for this 
place. 

VELOCEPEDE CARS.—Watson, Ill.—R. S. Moore, Asst 
Engr. Illinois Central Ry., desires addresses of firms 
manufacturing velocepede cars. 

MINING MACHINERY.—Grass Valley, Cal.—The 
rectors of the South Idaho Mining Co. have been consid 
ering the purchase of new machinery. 

roMPING PLANT.—sait Lake City, Utah.—The Congor 
Copper Mining Co., G. RK. Bothwell, will, it is said, in- 
stail a pumping plant on their Bingham property. 

DOCKS.—Milwaukee, Wis.—Ordinances are to be tutro- 
duced in the council for the construction of docks for 
about five miles along the Jones Island river front. 

FORTS.—Tampa, Fla.—It is reported that two new forts 
of six to eight guns each are to be erected at Egmond 
ney, where the Tampa Bay fortifications are located. 

PARK WORK.—Jersey City, N. J.—The sum of $60,000 
has been placed at the disposal of the street and wate: 
poard for the purchase of extra land for Fairview Park. 

DREDGING.—Boston, Mass.—Bids are asked until Feb 
4 i10r dredging in Plymouth Harbor, Mass., as is stated 
in our advertising columns. Lt.-Col. W. 8S. Stanton, UL. S 

BREAKWATER.—Los Angeles, Cal.—Bids are asked 
until Jan. 21 for continuing construction of breakwater in 
san Luis Obispo Harbor. Capt. Edgar Jadwin, U. 8 

HYDRAULIC PUMP.—Washington, D. C.—The contract 
for building a hydraulic pump for the transport Grant has 
been let to the Elliott Machine Co., Baltimore, Md., tor 
$16,000. 

TUNNEL.—New Castle, Pa.—A proposition is to be sub- 
mitted to the local railroad companies for tunneling the 
tracks at Lafayette and Liberty Sts., at a cost of about 
$25,000. 

DRY DOCK SINKS.—New Orleans, La.—Reports trom 
here state that the Good Intent dry dock at Aigiers sank 
recently. The dock was built 356 years ago and originally 
COSt $38,000. 

WHARF REPAIRS.—Boston, Mass.—Bids are asked by 
Penal Institution Commissioners, 52 Tremont St., until 
van. 14 for repairing the Deer Island steamboat wharf. 
vohn B. Martin, Comr. 

NAVIGATION PASS TRESTLES.—Baltimore, Md.—B. 
Wallis & Co., of this city, have been awarded the con- 
tract at $2,925 for furnishing navigation pass trestles for 
dam No. 5, Kanawha River. 

PARK.—Seabright, N. J.—Reports state that $12,000 
has been collected for the purchase of land and erection 
of a pavilion for a new park for this place. J. A. Scrym- 
ser is reported as interested. 

WHARF REPAIRS, ETC.—Boston, Mass.—Bids are 
asked by the Pauper Institution trustees, 2S Court 5q., 
until Jan. 15 for repairs and additions to the easterly 
wharf, Long Island, Boston Harbor. 

REDUCTION PLANT.—Douglas, Ariz.—F. 3S. Laws is 
reported as interested in a newly purchased mining prop- 
erty in the Lucky Tiger District. The company expects 
to erect a reduction piant at that place. 

GRAIN ELEVATOR DESTROYED.—Baltimore, Md.— 
Reports state that grain elevator No. 3 of the Northern 
Central of Pennsylvania R. R. was recently destroyed Ly 
fire, causing a loss of about $1,000,QU0. 

FIRE BOAT AND PUMPS.—-New York, N. Y.—The con- 
tract for a fire boat has been let to the New York Ship- 
building Co. for $70,0U0U, the contract for the pumps going 
to the American Fire Engine Co. for $11,000. 

NAVAL SUPPLIES.—Washington, D. C.—Bids are 
asked until Jan. 13, at the League Island, Pa., Navy Yard, 
for insulating tape, bolts, nuts, rivets, boiler tubes, valves, 
etc. <A. S. Kenny, Paymaster-General, U. S. N. 

OIL COMPANY.—Spokane, Wash.—The Swift Current 
Montana Oil Co. has been formed with a capital of $1,500,- 
00U. Work is to be begun in the early spring, and at that 
time it is said $10,000 worth of machinery will be in- 
stalled. 

OCEAN PIER.—Wildwood, N. J.—It i8 said that work 
will be begun as soon as possible on a new ocean pier to 
be built for Frank B. Sweeten and J. Willard Morgan. 
The pier is to be 600 ft. long and 90 ft. wide. 

HOT HOUSES.—Elizabeth, IN. J.—The P. R. R. Co. has 
commenced the erection of hot houses near South Eliza- 
beth for the cultivation of plants and flowers to be used 
at the various railroad stations along the lines. 

TUNNEL TERMINAL.—New York, N. Y.—The Man- 
hattan Transit Co. has purchzised the block at the corner 
of Fulton and Furman Sts. and the river front terminal 
of the New York & Brooklyn. Ry. will be built there. 

SEA-WALL REBUILDING.--Southold, N. Y.—The town 
is to petition the legislature i'or an appropriation of $3,- 
000 for rebuilding the sea wall between Orient and East 
Marion. Justice E. M. Racket t is one of the committee. 

DREDGE AND ELECTRIC POWER PLANT.—Philadel- 
phia, Pa.—The British-American Dredging Co., according 
to reports have made arran;tements to install at heir 
Atlin, B. C., plant, a Bucyrus dredge and an electric power 
plant. 

COAL MINE.—Pittsburg, F'a.—Reports state that the 
Wellsburg Coal Co. is to bui'id a plant for mining 2,000 
tons of coal daily. It is likely that electrical machinery 
will be used. G. Wilkios, Westinghouse Bldg., is 
engineer in charge. 

ASBESTOS MINES.—Eden, Vt.—The asbestos mine at 
this place, according to reports, is to be abandoned by the 
New England Asbestos Co. It is said that the company 
will increase its capital and secure options on several 
properties in Canada. 

PARK WORK.—New York, N. Y.—Park Commissioner 
Wilcox will ask the board of estimate for $50,000 for re- 
novating Central Park and snother $50,000 for cleaning 
the lakes. Bond issues of $210,000 for De Witt Clinton 


Park, $05,000 for the building in Thomas Jefferson Park 
and $43,000 for remodeling and equipping Hamilton Fish 
Park will also be asked. 

PIG LRON, ETC.—Washington, D. C.—Bids are asked 
by the bureau supplies aud accounts until Jan. 13 for 
furnishing Port Royal, S. C., naval station with a quan 
tity of pig iron, ingot copper, slab zinc and pig tin. A. 8 
Kenny, Paymaster-Gen., U. S. N 

BREAKWATER AND PIER WORK.—Milwaukee, Wis 

The contract for building the extensions to the govern 
ment breakwater and the north pier has been let to Wm 
N. Gillen, of Milwaukee, for $202,430. The work must 
be finished before the close of 1904 

MINING PLANT.—Calaveras, Cal.—Reports state that 
the company owning the Occident-Keystone mine will 
soon commence on the construction of a cable suspension 
bridge. Cars and trucks and machinery, sufficient for an 
St-ton per day plant are to be introduced. P. O., Jenny 
Lind 

DREDGE.—Stockton, Cal.—The Middle River Navigation 
& Canal Co. has let a contract to the Stockton Iron Works 
for the construction of a dredge to be used in reclaiming 
its lands between Middle River and Whiskey Slough. The 
new dredge will cost between $35,000 and $45,000. 

BREAKWATER REPAIRS.—Buffalo, N. Y.—The gov 
ernment has appropriated $40,000 for the repair of the 
new breakwater in this harbor. It is said the work will 


be let by supplementary contract to Hughes Bros. & 
Bangs. Maj. Thos. W. Symons is U. S. Engr. of this 
district. 


TRACK ELEVATION.—Chicago, Ill.—The following 
track elevation work is provided for by ordinances passed 
and accepted during the year: Miles of main track to be 
elevated, 28.65; miles of other track to be elevated, 165.40; 
subways: to be constructed, 90; total estimated cost of 

PARK, STONE CRUSHING PLANT.-—Brookline, Mass 

At a recent town meeting $150,000 was appropriated for 
the purchase of the old Boston reservoir, and its trans 
formation into a park. It was also voted to borrow 
$12,000 for a stone crushing plant. James M. Codman, 
Jr., is Chn. Selectmen. 

SUMMER RESORT.—La Crosse, Wis.—Reports state 
that President B. E. Edwards, of the local street car 
company, has plans for a summer resort near Galesville, 
about 16 miles from this city, and will extend the electric 
line to that point through Onalaska, Midway, Ettrick and 
other towns on the route. 

GRADE CROSSING ABOLISHMENT.—North Walpole, 
N. H.—It is reported that the State Railway Commission- 
ers are to order that the six grade crossings in this town 
be abolished and in their place two under passes for 
teams and two subways for foot passengers be substituted 


W. H. Kiniry represented the village at the recent 
hearing. P. O., Bellows Falls, Vt 
FERRY SLIP.—San Francisco, Cal.—Chief Engineer 


Norton, of the Harbor Commission, has been directed to 
prepare plans and specifications for a new ferry slip at 
the ferry depot. The slip will probably be used by the 
San Francisco, Oakland & San Jose Ry., the stockholders 
of that company having voted to issue $3,000,000 of bonds 
tor ferryboats, ferry pier and other improvements 
TORPEDO BOATS.—Washington, D. C.—Bills have been 
introduced in the U. S. Senate and House for the pur- 
chase, at $200,000 each, of not over six protected torpedo 
boats of a speed of not less than 15 knots an hour. The 
design for these boats was reported as feasible by the 
Naval Construction Board and is the idea of Clarence L 
Burger, C. E., 120 Broadway, New York. The boats are 


a combination of the present torpedo and submarine 
types. 
STEAM TENDERS, DUMP SCOWS, ETC.—Nashvitle, 


Tenn.—We are informed that the following bids were re 
ceived Dec. 19 by Lt. Col. M. B. Adams, U. S. Engrs., 
for furnishing steam tenders, dump scows, decked barges 
and derrick boat hulls, as advertised in Engineering 
News, (1) bid for each steam tender, (2) dump scows, 
pine, (8) dump scows, white oak, (4) decked barges, pine, 
(>) decked barges, white oak, (6) derrick boat hulls, 
pine, (7) derrick boat hulls, white oak: Oscar F. Barrett, 
43 Perrin Bldg., Cincinnati, O., (8) $3,900, *$1,000, 
*$1,900, *$1,900, (7) $1,900; Ed. J. Howard, Jeffersonville, 
Ind., (1) $4,535, (2) $3,650, (3) $4,000, (4) $1,508, (5) $1,- 
THO, (6) $1,440, (7) $1,600; Charles Ward, Charleston, W. 
Va., (1) $12,000 (steel hull). *White oak and white pine 
double-decked barge or derrick boat hulls. 

WARSHIPS.—Washington, D. C.—The Navy Depart 
ment opened the following bids on Jan. 6 for building 
two armored cruisers: Newport News Shipbuilding Co., 
one ship in 42 months on department designs for $4,325, - 
ooo. Fore River Ship & Engine Works, Quincy, Mass., 
one ship, department designs, in 42 months, $4,578,000 
Bath Iron Works, Bath, Me., one ship in 42 months, de- 
partment’s designs, $4,500,000. Union Iron Works, San 
Francisco, one ship in 42 months, $4,365,000. New York 
Shipbuilding Co., Camden, N. J., one ship in 42 months, 
cepartment’s designs, $4,250,000; two ships, same class, 
$4,150,000 each, to be delivered in 40 and 42 months; on 
its own designs, providing for 22-knot ships, to be de- 
livered in 40 and 42 months, $4,280,000 each; in connec- 
tion with this bid a letter was submitted demanding an 
allowance of 25,000 HP. Moran Brothers & Co., Seattle, 
Wash., one ship, 42 months, $4,397,000. William Cramp 
& Sons, Philadelphia, one ship, department's designs, 30 
ronths, $4,200,000; on its own designs, ships to be de- 
livered in 36 and 39 months, and to be of 22 knots speed, 
one ship for $4,100,000, two ships on same plans for 
$+.000.000 each; on plans of its own, providing for the 
ue of steam turbines and water-tube boilers, $4,100,000 
for one and $4,060,000 each for two. These vessels are de- 
scr bed in our editorial pages. 


U. S. POSSESSIONS AND CUBA. 


CATALOGUES.—Cienfuegos, Cuba.—H. F. Labelle, C 
E., P.O. Box 71. Cienfuegos, writes us that he wants trade 
catalogues op the following specialties at once: water- 
works machinery and supplies, sewer supplies, and elec- 
tric lighting supplies, dynamos, engines, etc. 

POWER PLANT.—Honolulu, H. 1.—Plans are heing 
made by the Wahailua Water Co., which company is to 
furnish water to the Wahailua plantation, for the erec- 
tion of a power plant at the falls, costing about $300,000, 
which will be used for furnishing light and power for hte 
plantation. Two dams will be constructed. 

BUILDING MATERIALS.—Manila, P. I.—It is reported 
that the depot quartermaster at New York will in a few 
days issue a call for bids for a large quantity of building 
material to be used in the construction of 13 sets of of- 
ficers’ quarters at the new army post, to be established 
in this city,to be known as Fort McKinley. The material 
to be purchased will probably include the following: 237,- 
797 ft. rough dimension timber, 79,778 ft. dimension tim- 
ber dressed on all sides, 16,406 ft. fascia and louvres 
dressed on all sides, 24,329 porch brackets and railings, 


Information concerning contracts to be let or of supplies to be purchased, and corrections of errors and omissions in published items, are invited. 
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boards 
2,142 ft 
side; 1,105 ft. ball screen, redwood, dressed on all sides; 
S7 pairs double doors and 139 single doors, two transom 
sash; 247 inside sliding blinds; 134 kegs finishing and 
common nails and 3,770 wrought-iron bolts. A miscellan- 
eous lot of builders’ hardware also is called for as well 
as galvanized roofing, all roofing gutters, pipes, and No. 
24 galvanized steel to be of commercial standards. 


FOREIGN CONTRACTS- EXPORT NEWS. 


RAILWAY STATION.—Birmingham, Eng.—The Great 
Western Ry. will expend the sum of $1,500,000 in the re- 
building of its station at Snowhill. 

ELECTRICAL EBQUIPMENT.—Nicaragua.—T. H. Davis, 
Mgr. Rivas Tramway Co., Rivas, Nicaragua, is reported to 
be in the market for electrical equipment. 

SILT DISPOSAL.—Bridgewater, Eng.—Plans, specifi- 
cations, etc., are wanted until Feb. 28 for the disposal of 
silt in the River Parrett. F. Baker, Town Clk. 

VIADUCT.—Bargoed, Eng.—The municipal authorities 
have under contemplation a plan for building a viaduct 
connecting Bargoed and Aberbargoed, costing about 
$125,000. 

ELECTRIC LIGHTING.—Launceston, Tasmania.—The 
municipality of Launceston is reported to be about to let 
contracts for a S-phase electric lighting plant. Popula- 
tion, 78,000 people. 

RIVER WIDENING.—England.—The Clyde Trustees 
have decided to widen the Clyde River to 650 ft., and also 
to deepen that waterway, the work involving an expendi- 
ture of about $1,000,000. 

WATER-WORKS. — Milton-next-Sittingbourne, Eng.— 
Bids are reported wanted until Jan. 15 for the construc- 
tion of water-works for the urban district council. J. 
Dixon, Clk. to the Council. 

WATER SUPPLY.—Englard.—Messrs. Hodgson, Water 
Engrs., Derby, bave been appointed by the rural district 
council to carry out a proposed water supply plan for 
Hayfield, at an estimated cost of $20,000. 

SEWERS.—Layburn, Eng.—A plan for the new system 
of intercepting and subsidiary sewers to prevent the pol- 
lution of the river will be laid before the public health 
committee at its next meeting. 

FIRE APPLIANCES, BETC.—Guadalajara, Mex.—The 
municipality of Guadalajara is said to be ready to place 
contracts in the United States for appliances, etc., the 
initial expenditure being about $20,000. 


HYDRAULIC PLANT.—Mexico.—Contracts are about to 
be placed by Oscar Braniff, City of Mexico, for the equip- 
ment of a hydraulic plant, which is to be erected on the 
River Atoyac, near Cordoba, Vera Cruz. 

CARTRIDGES.—Servia.--The National ‘‘Zeitung’’ of 
Vienna says that the Servian government has called for 
bids from foreign manufacturers for ammunition for 
cartridge supplies amounting to $4,000,000. 

ELECTRIC PLANT.—Mexico.—It is stated that Sefior 
Vicente Viegra an extensive land owner in the State of 
Jalisco, Mex., is about to place contracts for the equip- 
ment of an electric plant in the town of Tamazula de 
Gordiano, to be utilized for both lighting and commer :ial 
purposes, 


SEWAGE DISPOSAL.—Durham, Eng.—Application will 
be made to the L. G. B. for permission for the bacterial 
treatment of the sewage of the town, instead of precipita- 
tion, as originally proposed, at an estimated cost of 
$120,000. 

RAILWAY.—China.—The British Chinese Corporation is 
said to have closed an agreement with the Taotai Sheng 
for the construction of the Shanghai-Nanking railway as 
a substitute for the preliminary contract of May, 

METALLIC ROPE.—Italy.—Bids will be received by the 
Minister of Marine and the Director General of Artillery 
and Armaments, Rome, until Jan. 15, for supplying a 
quantity of metallic rope to the Italian navy, costing 
about $20,000. 

STEEL RAILS.—Christiania, Norway.—Bids re- 
ported wanted by the management of the Norwegian State 
Railways, with office in Christiania, until Jan. 13, for 
supplying about 1,¥20 tons of steel rails and accompany- 
ing angle fish-plates. 

POWER PLANT.—Mexico City, Mex.—Contracts for ihe 
equipment of an extensive water-power plant are reported 
about to be let by the Mexican Gas & Electric Light Co., 
of this city, the plant to be located on the River Blanco, 
in the State of Vera Cruz. 


BRIDGE.—Iltaly.—Bids are wanted by the Minister of 
Public Works and the Director General of Roads and 
Bridges, Rome, until Jan. 13, for the construction of a 
bridge over the River Sinni, in the province of Messanova, 
costing approximately $119,050. 

RAILWAY.—Portugal.—The government has approved 
the project and estimate of the cost of constructing a 
line of railway from Estremoz to Villa Vicosa, being an 
extension of the line from Casa Bravea to Estremoz, the 
cost of the same being approximately $261,625. 

RAILWAY.—Bolivia.—Press reports state that the con- 
tract for constructing the extension of the Central North- 
ern Ry. of Argentina, from Jujuy to Quiaca, on the fron- 
tier ot Bolivia, has been awaraed to L. Stremiz & Co. 
The cost of the work is reported at $6,884,659, gold. 

SEWERAGE.—Newton Abbott, Devon, Eng.—It is re- 
ported that the rural district council has obtained the 
sanction of the local government board to make a loan of 
$15,000 for works of sewerage and sewage disposal at 
Moretonhampstead. Mr. Bellamy, Plymouth, is the Engr. 

FILTER BEDS.—Birmingham, Eng.—Application has 
been made by the drainage board for sanction to borrow 
$200,000 for the construction of bacteria filter beds at 
Minworth Greaves, $50,000 for the construction of tanks 
at Ashhold and Tyburn, and $200,000 for additional ex- 
penditures. 

WATER SUPPLY.—Aguascalientes, Mex.—A plan is re- 
ported proposed for the formation of a company, with the 
state government as principal owner, to build a dam 
across Santiago River, about 20 leagues from the city, to 
secure supply of water, to be conveyed to the city by 
means of iron pipe. 

SEPTIC TANKS.—Devonport, Eng.—Bids are wanted 
until Jan. 14 for the construction of septic tanks, bac- 
terial filters, buildings, etc., at the Fish Pond, Camel’s 
Head, Devonport. J. F. Burns, Borough Surv., 29 Ker 
St., Devonport, may be addressed for particulars. A. B. 
Pilling, Town Clk., Devonport. 

AGRICULTURAL EXPOSITION.—Cairo, Egypt.—An 
agricultural exposition will be held in Cairo in February 
and March. P. Franco, of Alexandria, Egypt, writes the 
**Manufacturers’ Record’’ that he will be able to take 
charge of an American department, provided the goods 
shall be sent him free of freight expenses. He agrees to 


pay custom duties, railway charges and other in| 

penses, provided the exhibitors pay him an in. 

amounting to 25% of the value of the goods. 
TRACTION ENGINES.—Transvaal, So. Africa 

5. Consul Agent at Johannesburg states that the 

traction engines in the Transvaal will be a con 

one, the country having been stripped of draft a 

Exguiries have also been received by the Consu 

about corn cleavers and corn mill, to be work: 

traction engine. 
DRY-DOCKS.—Dunkirk, France.—The Chamber o 

ties has voted for the proposed extension of d 

Dunkirk, and the plans are now before the Senate 

plans comprise the lengthening of Nos. 3 and 4 

of the Freyciult docks, by which a mile of quay 

a depth of 26 ft. water, will be added. The new 

will accommodate five or six new lines of steame 


WATER-WORKS.—Aguascalientes, Mex.—The 
ment is reported to be arranging for a complete 
works for this city. A company is being organ: 
build a reservoir on the Santiago River, trom wh 
city’s supply will be taken. lt is further stated : 
general movement toward the establishment of 
works and sewerage systems in all the first-class to 
Mexico will be undertaken. 

HARBOR WORK.—Port Adelaide, South Austra 
is reported that new bids will be called for by the « 
ment of South Australia for the construction of a 
at Lights Passage, Port Adelaide. The bids for thi 
were received Sept. 3U, and the lowest amounted | 
204,040. These were rejected for some reason. Draw 
etc. ($25, to be returned), can be had with other intv 
ition by addressing H. A. Grainger, Agent Gene: 
South Australia, 1 Crosby Square, London, Eng. 

RAILWAY.—Spain.—Consular reports state tha 
“Compania de ferrocarriles de Alieantes a la Ma 
has begun work on a narrow-gage road, to connect 
aute with Villajoyosa, 19 miles, to be eventually ext 
along the cost to Denia. The company is excius., 
Spanish, but rails and rolling stock will be purchas: 
the cheapest market. Manufacturers or supplymen 
obtain further particulars of the exact requiremen 
the road by addressing the company at 19 Calle Se: 
Madrid, Spain. 

RAILWAYS.—Spain.—Bids are invited by the Mini 
otf Agriculture, industry and Commerce, Madrid, us: 
March 20, for the construction of a narrow-gage railway 
from Estella to Vitoria and Durango, as a branch of th: 
line from Arroniz to Lerin. The estimated cost of « 
proposed work is $760,000.——The ‘“‘Gaceta de Madrid 
Dec. 18, states that the Tramway Co. of the Last of! 
Madrid has applied for a concession for an extension o! 
its system. A period of 5U days is allowed by the go\ 
ernment in which other proposals tor the same conce 
will be considered. The ‘‘Gaceta’’ of that date also siate 
that the Societe General des Tramways de Madrid « 
a Nspagne has made application for an extension of tx 
electric tramway in the North of Madrid. Thirty day 
are allowed for other proposals before granting the con 
cession. 

RAILWAYS.—Mexico.—Reports state that the the Gug 
genheim Exploration Co., which is the Mexican branch o! 
the American Smelting & Refining Co., has approved 
plans for the immediate construction of more than 244 
miles of railways. It is proposed to build a large num- 
ber of short lines in Mexico connecting the mines of th 
company with trunk lines of road in order to afford ak 
quate shipping facilities. Many of the mines which tt: 
company recently purchased are remotely situated from 
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BAIRD AVE. BRIDGE. 


BRICK PAVING. 


Owosso, Mich., Jan. 5, 1903. 


SEWERS. 


UL. S. ENGINEER OFFICE, Newport, 
Dec. 26, l¥u2.—Sealed proposals for break 


Sealed proposals are invited to build for the 
County of Camden a Drawbridge over Cooper's 
Creek, at Baird Ave., in the City of Camden, 
New Jersey. Bids will be received at the 
Board meeting to be held at the Court House, 
at Camden, N. J., on Wednesday, Jan. 14, 
1903, at 11 a. m., at which time they will be 
opened and publicly read. 

The Board\ reserves the right to reject any 
or all bids; each bid must be accompanied 
with a certified check in the sum of one thou- 
sand ($1,000) dollars. Plans and specifica- 
tions can be seen at the County Collector's 
Office, in the Court House, at the City of 
Camden, N. J., and at the office of The Engi- 
neering News, New York city, N. Y.; or will 
be mailed to any address on receipt of one 
dollar ($1.00) sent to Fred. W. George, Clerk 
of Board, Court House, Camden, N. J. 

JAMES D. WILKINSON, 
Chairman of Bridge Committee 
JOHN J. ALBERTSON, County Engr. 2-1t 
Dated, Camden, N. J., Dee. 31, 1902. 


RAILWAY WORK. 


We are now prepared to sublet further por- 
tions of our work on the line of the B. & O., 
between Ravenna, O., and Newton Falls, 0O., 
as follows: = 

STEAM SHOVEL WORK. 


85,000 cu. yds. 
24 25..151,000 “ 


Also about 110,000 cu. yds. of team work. The 
above wiil be sublet to responsible contractors 
having outfits suitable for the work. Profile 


can be seen and all information relative to 

above obtained at our Ravenna office. 
McARTHUR BROS. CO. 

W.G. SLOAN, Superintendent. 2-2t 


VITRIFIED BLOCK PAVING. 
Fond du Lac, Wis. 
Sealed proposals will be received until 5 
o'clock p. m., Feb. 23d, 1903, for paving 
19,442 sq. yds. with Vitrified Block on con- 
crete foundation Plans are now on file in 
the office of the City Clerk. Bidders can pro- 
eure specifications by application to the un- 
dersigned 
E. B. PARSONS, 
City Engineer. 


2-3t 


Bids will be received up to 2 o'clock p. m., 
Friday, January 30th, 1903, for approximaiely 
14,283 sq. yds. of brick or block pavement on 
concrete foundation, together with the neces- 
sary curbing, storm sewers, inlets and appur- 
tenances. 

All bids will be on blanks furnished by the 
City Clerk or Engineers, and addressed to the 
Board of Public Works, Owosso, Mich. 

The Board of Public Works reserves the 
right to reject any or all bids or waive de- 
fects in bids in the interest of the city. 

Plans may be seen at the office of the City 
Clerk, Owosso, or at the office of Riggs & 
Sherman, Engineers, 613 The Nasby, Toledo, 
Ohio. By order of the Board, 

RIGGS & SHERMAN, 
Engineers. 
FRED. EDWARDS, City Clerk. 2-1t 
BRICK PAVING. 
Three Rivers, Mich. 

Sealed proposals will be received at my 
office up to 7 o'clock p. m., Feb. 17, 1903, for 
the Paving of Flint Ave. in this City with 
brick. Specifications furnished upon applica- 
tion. Plans and profiles may be seen either 
at my office or at Riggs & Sherman, 613 The 
Nasby. Toledo, O. 

JAMES E. BUNN, City Clerk, 


Carondelet St., 
New Orleans, La., Nov. 17, 1902. 

Sealed proposals will be received until 12 m. 
Monday, Feb. 2d, 1903, for the construction of 
approximately 96 miles of Sewers and appur- 
tenances, of which 7 miles will be brick or 
concrete sewers from 72 to 27 ins. in diame- 
ter, laid from 10 to 24 ft. in depth, and 89 
miles will be pipe sewers, from 36 to 8 ins. in 
diameter, laid from 5 to 20 ft. in depth. 
There will be approximately 1,100 manholes 
and 450 flushtanks. 

The above work will be divided into eight 
contracts, and certified checks ranging from 
$1,500, on the smallest, to $5,000 on the larg- 
est contract, must be deposited prior to the 
submission of their bid by contractors bidding 
on any contract. 

A surety company bond for an amount equal 
to 25% of the gross amount of each contract 
will be required of the successful bidder in 
each case. 

Specifications, general plans and blank 
forms of proposals may be obtained at the 
office of the Board. After Dec. 15th, 1902, 
plans and specifications can also be seen at 
the office of Hering & Fuller, Consulting En- 
gineers, No. 170 Broadway, New York. 

The right is reserved to reject all bids. 

F. S. SHIELDS, 
Temporary Secretary. 


Office of the Sewerage & Water pes 


GEO. G. EARL, 


Mass.,will be received here until noon, Feb. 4, 
1903, and then publicly opened. Information 
furnished on application. W. S. STANTON, 
Lieut.-Col., Engrs. 2-3t 


U. S. ENGINEER OFFICE, 25 Pemberton 
Sq., Boston, Mass., Dec. 11, 1902.—Sealed pro- 
posals for Dredging in Boston Harbor. Mass., 
will be received here until noon Jan. 22, 1903, 
and then publicly opened. Information fur- 
nished on application. W. S. STANTON, 
Lieut.-Col., Engrs. 51-2t 2-2t 


SEALED PROPOSALS will be received at 
the office of the Light-House Engineer, Mo- 
bile, Ala., until 12 o’clock m., Jan. 12, 1908. 
and then opened, for furnishing the materials 
and labor necessary for constructing and 
erecting Oyster Bayou Light Station, Louis- 
iana, in accordance with specifications, copies 
of which, with blank proposals and other in- 
formation, may be had upon application to 
Lieut,-Col. A. N. DAMRELL, Corps of En- 
gineers, U. S. A., Engr. 61-4t 


2-It Three Rivers, Mich. General Superintendent 48-10t 
U. 8S. ENGINEER OFFICE, 25 Pemberton CONSTRUCTING QUARTERMASTER’S 

Sq., Boston, Mass., Jan. 2, 1903.—Sealed pro-] OFFICE, Custom House and Post Office 

posals for Dredging in Plymouth Harbor, | Building, Chattanooga, Tenn., Dec. 22 


, 1902. 
—Sealed proposals in triplicate will be re- 
ceived here until 12 noon, Jan. 22, 1903, for 
Constructing, Plumbing, Heating and Gas 
Piping brick hospital building at new Mili- 
tary Post in Chickamauga Park, near Chat- 
tanooga, Tenn. U. S. reserves right to accept 
or reject any or all proposals. Plans, speci- 
fications and instructions to bidders may be 
seen here or at Room 399, War Department, 
Washington, D. C. BIDS WILL BE RE- 
CEIVED ONLY AT THIS OFFICE. They 
should be plainly marked, ‘‘Bids for Hospital 
at Chickamauga Park,’’ addressed H. J. 
SLOCUM, Capt. Cav. Q. M. 52-4t 


OFFICE CHIEF OF ENGINEERS, U. S. 
Army, Washington, D. C., Nov. 26, 1902.— 
Sealed proposals for building Steel Hull, fur- 
oishing. and installing pumping and propel- 
ling machinery for Suction Dredge, and for 

ntoon Pipe Line, will be received here until 

p. m., Jan. 15, 1908, and then opened: In- 
formation furnished on application. MASON 
M. PATRICK, Capt., Engrs. 48-3t 2-1t 


water construction at Point Judith, R. L., will 
oe received here until 11 a. m., Jan. 30, 1W05 
and then publicly opened. Information fur 
nished on application. GEO. W. GOETHALS 
Maj., Engrs. 1-41 


t 


OFFICE WASHINGTON AQUEDUCT, 272s 
Pennsyivania Ave.,Washington, D.C., Lec. 20 
1yuz.—Sealed proposals for filters, pure wate: 
reservoir and appurtenances, and cement, wii! 
be received here until 12 m., Jan. 25, 15, 
and then publicly opened. Intormation on ap 
plication. A. M. MILLER, Lieut.-Col.,Engrs 

1-4t 


U. S. ENGINEER OFFICE, St. Augustne, 
Fla., Dec. 26, 10902.—Sealed proposals fo: 
dredging in St. John’s River, Fla., or for hire 
of dredging plant, will be received here until 
12 noon,Jan. 26,1903, and then publicly opened 
information furnished on application. FRAN- 
38 R. SHUNK, Capt., Engrs. 1-4t 


U. 8. ENGINEER OFFICE, Buffalo, N. Y., 
Dec. 22, 1902.—Sealed proposals for chanuei 
and basin excavation in Lake Erie Entrance 
to Black Rock Harbor and Erie Basin at 
Buffalo, N. Y., will be received here uuatil 
ll a. m., January 22, 1903, and then opened 
Information furnished on application. T. W 
SYMONS, Major, Engrs. 52-4t 


U. S. ENGINEER OFFICE, Newport, R. |. 
Dec. 11, 1902.—Sealed proposals for Dredg- 
ing and for constructing Jetties at Nantucke! 


Harbor, Mass., will be received here until 
a.m., Jan. 15, 1903, and then publicly 
opened. information furnished on applica- 


tion. GEO. W. GOETHALS, Maj.,Engrs.51-4t 


U. 8S. ENGINEER OFFICE, Duluth, Mino., 
Dec. 15, 1902.—Sealed proposals for buiidins 
Pier Extension and additional superstructure 
at Grand Marais, Mich., will be received here 
until noon, Jan, 15, 1903, and then public!) 
opened. Information on application. |). ©. 
GAILLARD, Capt., Engrs. 51-41 


IMPROVEMENT DELAWARE RIVER.—| 
S. Engineer Office, Philadelphia, Pa., Dec ~ 
1902.—Seaied proposals for constructing bu' 
head in Delaware River, between Edge™ 
and mouth of Christiana River, will be ‘© 
ceived here until 12 noon, Jan. 29, 1003 
then publicly opened. Information furn 
on application. C. W. RAYMOND, Licut- 
Col., Engrs. i 

TREASURY DEPARTMENT, Office = 
vising Architect, Washington, D. C., D: 
1902.—Sealed proposals will be received «' 
office until 2 o’clock p. m. on the 27th de 
January, 1903, and then opened, for fu: 
ing the low-pressure Heating Api 
tus, etc., complete in place, for the U. 5. - 
Office at Creston, Ia.. in accordance 
drawings and specifications, copies of ww: 
may be had at this office or at the offic: 
the Superintendent at Creston, Ia., at the 
cretion of the Supervising Architect. JA‘ 
KNOX TAYLOR, Supervising Architect. - -' 


= 
No 4 and 6, dressed on all sides; 12,686 ft. exterior 
finish, outside paneling, dressed both sides; 3,215 ft. out 
de entrance steps dressed one side; 42,493 ft. siding; 
‘4.576 ft. porch flooring, square edges; 40,386 1( im” 
floor 00,045 ft. ceiling matched and beaded; 406 ft. roof 
: 
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-rapsportation and cannot be profitably worked 


DREDGING.—Mobile, Ala.—The following bids were re- 
way connection is given them. It is stated that 


construction of water mains, sewer laterals, and cement 
ceived Dec. <¥ for dredging in Pascagoula River and Mis- 


sidewalks in Salt Lake City, for the year 1903. The con- 


oe i vill soon be recon- sissippi Sound, advertised in Engineering News. Capt. tracts for the water mains and sewers were awarded to 
wo.$: ey adopted i eon poe Spencer Cosby, U. S. Engr., Mobite; (a) bid for material P. J. Moran, and for the cement sidewalks to F. G 
ind electric y 2 Trent, Eng.—Bids ar excavated from section 1 by the hydraulic process; (b) Palmer, both of ths city: 
rRIC clk for material excavated from Section 2 by bucket or dip Water Mains 
by John B. Ashwell, per dredges; (c) for work covered by items (a) and (b) on 
intil Jan, 14, for bg Dasis of single contract for entire work; (d) for entire jreene 
‘nd destructor works for the corporation, Mel work performed by hydraulic method: George W. Catt, Quantities id of : ae 
following: boiler-house plant, destructor yo New York, (a) 17 cts., (b) 16 cts., (c) 17 cts. and 15 cts.; : ‘ ; 12 Moran. Reeve Co. 
pe), boilers (Lancashire type), — Inos Rittenhouse Moore, Mobile, (b) 17% cts.; National Dredg- &c.... 6,000 yds. $0.49 $0.04 $0,495 
linker conveyor, economizer, steam dynamos ji). (Go Wilmington, Del., (b) 17 9-10 cts.; Raymond A urnishing and laying : ; 
ting engines), balancer, reversible boosters ory ‘San Francisco, Cal., (d) 23 cts 6-in. pipe ...15,000 ft... 81 93 1.04 
-ulated), switchboard, battery, street mains and 8-in. 5000 123 1.20 152 
crane and workshop machinery. DREDGING.—Galveston, Tex.—The following bids were 10-in 1600 17 170 
ee received by Capt. C. S. Riche, U.S. Engrs., Galveston, Special castings .25,000 Ibs.. O4 O45 O45 
CONTRACT PRICES. Tex, for dredging the jalveston Ship hannel and But. Seach 17h 12°00 
ESIAN WELLS.—Atlantic City, N-J. Galveston Ship Channel and Buffalo Bayou, open Dec. 6, 1o-in. 37-00 3400 oo 
re received by the water department bs 10 in about 4,300,000 yds excavation; (2) for Galveston Channel, Hydrants ; ; "0 17.00 17.00 42.00 
jan, 2 tot ot ae first 100 ft.: opened Dec. 8, 2,850,000 cu. yds., more or less; (3) for Valve boxes ..... 19.00 6.00 40.00 
n wells; Mr. Gregory’s bid of $5 is for firs Sh "+ division 1, Galveston Ship Channel and Buffalo Bayou weleent boxes Aon 17.00 19.00 43.00 
Harper was awarded contract; J. H. K. Shanna- ened pec, 9, 1902, 5,700,000 cu. yds.: Geo. W. Catt, : 


made bid of $35 a day for two complete outfits; 

ha Gregory, New York; (2) Thos. B, Harper, Jen- 

xp. Pa.; (3) Hattie Conover, Admrx., Asbury Park, 

4) J. H. K. Shannahan, Easton, Md.; Kenneth 
Engr. and Supt. Water Dept.: 


New York, (1) 18 cts. per cu. yd.; (2) 9 6-10 cts. per cu Total ; ow... $82,086 
yd., (3) 10 cts. per cu. yd.; Bowers Southern Dredging _ S45 oe 

Co., Galveston, (1) 16 3-10 cts., (2) 9% cts., (3) 9 S-LO 
cts.; Lake Superior Contracting & Dredging Co., Duluth 


S54.500 $56,762 


Sewer Laterals 


The 
Minn., (1) 15 cts., (3) 10 7-10 cts.; Raymond A. Perry, 
San Francisco, Cal., (2) 9 98-100 cts., (3) 10 96-100 cts.; Excavation and backfill: 
bored and cased, 1 ft. abv wit Coastwise Dredging Co., Wilmington, Del., (3) 10% cts 000 yds $0. 
additional ft. to 150-ft. 00 995 For the work as a whole, received Dec. 6, 1102: Geo. W Wet work .... 3.000 ° 1.03 5 
‘ook strainer for each ft. length .... 7.00 9.95 9.00 Catt, (1) 14% ets., (2) 8 8-10 cts., (3) 9°3-10 cts. total Laying ‘Sin. pipe.20,000 ft 
Cook strainer, same as above. 10.00 for work as a whole, $1,404,400; Bowers Southern Dredg- 40 
1 test after first (not over 8 hrs.) .... it tae oy ing Co., (1) 14 cts., (2) 8 3-10 cts., (3) 8 8-10 cts., total 10-in 1.600 5% “-O 
2-in. test well, 100 to 400 ft.. .... 125. .... hal 1.340.150 
ing 3-in. t 25,00 25.00 19.00 25.00 for work as a whole, $1,340,150. } 47 
WATER. PIPE.—Toronto, Ont.— Water-Works, writes us that the following bids were 56 
awarded the following contracts: ceived on Dec. 27 for water meters (%-in) Pittsburg Manholes ...... lOeach 57.20 
o., 3-in. pjpe, per length, $4; J-in., $4.80; 6-in., Meter Co. %-in. connections $8.60 each, with curved con Flushtanks 10000 100.00) 75.00 
sin, $10.80; 10-in., $16.80; 12-in., $20.60; 3-way hy- nections $8.75; Hersey Mfg. Co., 14).000 in number, $7; Flushtanks-mnhl 25 150.00 165.40 170.00 
drants complete, $45 each, and 2-way hydrants, each $35. = QO with curved connections, $7.15; Neptune Meter Co., 
james Robertson, lead pipe, $4.75 per 100 Ibs. Keith & ‘Thomsou Meter Co., $6.60; National Meter Co.. Total $40,380 ($45,040 $42,495 
itgsimmons, brass castings, at 16 cts. per Ib. elites Nash meter $8.40, Empire meter $10.40, Crown meter t 42,487 30,517 
REMODELING TUNNEL SYSTEM.—Chicago, 12.40 
following bids were received by Frank Murphy, Contract WATER MAINS, SEWERS AND SIDEWALKS Salt Note Where two bids are made on pipe, the first calls 


Clk., City Hall, Chicago, on Dec, 24, for remodeling the 


i : : ‘ ~g Lake City, Utah.—L. C. Kelsey, Cy. Engr., writes us that for Dickey pipe; the second is for Ogden pipe; same in 
Chicage Ave. pumping station joes the following bids were received on Dec, 26, 1902, for the the totals. 
bidders; John O Brien was awarde e contract: Bee eit Cement Sidewalk. 
i hicago Ave. Tunnel System. City St 
Bids Received at Chicago, IIl., Dec. 24, 1902, for Remodeling Chicag nate yste Quantities Bid of Imprvmnt FG 
No. No. 2, No. 3, é 
Bidder. 12’ shafts 4-ring incldg incldg valve, , ae: 8% 58 
20’ dee brick bulkhead, connect’n, delive ed 9.1% 
270 186 and set $9,150 $10,275 $8,688 
lin. ft lin. ft. lin. ft. lin. ft. in place. The for furnish- 
ae 70.00 25.00 $20.00 $20.00 $2,400 ing sarrels ortiand cement to the Department 
Seine 12.50 12.50 of Docks and Ferries, was awarded on Jan. 2 to John P 
John O’Brien, 04 3 5 50 6.50 Kane & Co., 287 Fourth Ave., at $1.99 per barrel 
| J. O’Heron, South Water St. and Wabash Ave........ 63.00 16.50 11.5 16. . 
Me hene = Connell Co., Tacoma Building............ 90.00 16.00 12.00 12.00 RETAINING WALL.—Philadelphia, Pa.—The following 
P 110.6 43.15 21.79 34.15 bids were received by the navy department on Jan. 3, 1908, 
33.25 29.96 29). 965 for constructing a retaining wall about the Reserve Basin 
jos. J. Duffy & Co., Chamber of Commerce 70.00 ge 15-00 15-00 at the Lecgue Island Navy Yard; (1) price for pine per lin 
Roemheld & Gallery, Chamber of Commerce 56.00 15.00 sei : 


ft. for finished wall complete, (2) same as (1), except that 


CONTINUED FROM PAGE XL. 


ADVERTISERS’ 


CLASSIFIED 


DIRECTORY. 


CONTINUED ON PAGE 24. 


Pipe Tapping Machines (see Tapping Machines). 
Plows (see Scrapers and Plows). 
Plumbers’ Supplies. 
Campbell, J G, ie Works, Cascade st, Erie, Pa 
Clow, J B, & Sons, Lake and Franklin sts, Chicago 
Millar, Chas, & Son Co, Utica, N Y 
Pneumatic Tools. 
Chieago Pneumatic Tool Co, Fisher bldg, Chicago 
Cleveland Paoumasio Co, Cleveland 
Helwig Mfg Co, St Paul, Minn 
Philadelphia Pneumatic Tool Co, Philadelphia 
Slocomb, F F, & Co, Wilmington, Del 

(see also Riveting Machines) 
Poles (Wooden). 

(see Piling.) 
Portable Light (see Light, Contractors’). 
Portable Tracks. 5 
Hunt, ( W, Co, Richmond Terrace, W N Brighton, NY 
Koppel, Arthur, 68 Broad st, New York 
Wonham-Magor Eng. Wks, 29 Broadway, New York 
Power Hammers. 
Merrill Bros, 467 Kent ave, Brooklyn, N Y 
Power Transmission (Electric). 
General Electric Co, Schenectady, 
Leffel, Jas, & Co, Springfield, O 
Pelton Water Wheel Co, 134 Main st, San Francisco 
Westinghouse Electric & Mfg Co, Pittsburg 
Power Transmission (Rope). 
Caldwell, H W, & Son Co, 1?th st & Western ave, Chic 
Cresson, Geo V, Co, Philadelphia 
Dodge Mfg Co, Mishawaka, Indiana 
Hunt, C W, Co, Richmond Terrace, W N Brighton, NY 
Jeffrey Mfg Co, Columbus, O 
Link Relt Engineering Co, Nicetown, Phila 


Press (Artificial Stone). 
Palmer, Noyes F, 150 Snediker ave, Brooklyn, N Y 
Pressure Gages (Recording) 
Bristol Co, Waterbury, Conn 
Pressure Regulators 
d’Esté, Julian, Co, 15 Canal st, Boston 
Foster Engineering Co, Newark, N J 
Union Water Meter Co, Worcester, Mass 
Pulleys. 
Dodge Mfg Co, Mishawaka, Indiana 
Pulverizers (Ore and Cement). 
Allis-Chalmers Co, Home Ins bidg, 
Rradley Pulverizer Co, 92 State st, Boston, Mass 
Clark JC, Box 5%, Atlanta, Ga 
Cresson, Geo V, Co, Philadelphia 
Kent Mill Co, 170 Broadway, New York 
Newell Mfg Co, 149 erpesway. New York 
Smidth, F L & Co, 66 Maiden lane, New York 
West Pulverizing Machine Co, Jersey City, N J 
Pumps and Pumping Machinery. 
\ilisChalmer Co, Home Ins bid Chicago 
American Well Works, ‘aurora. Til 
Rar r Pumping Engine Co, Philadelphia 
Blake, Geo F, Mfg Co, 91 Liberty st, New York 
onnot Co, Canton, Ohio 
“eeron, A'S, Steam Pump Works, New York 
‘ow. J B. & Sons, Lake and Franklin sts, Chicago 
Well Co, St Louis 
a Pumping Engine Co, 941 Phila 


} 


ng Co, Salem, Ohio 
« Pump Co, Downieville, Pa 
rds, Jos, & Go, 414 Water st, New York 
~ Carpenter Co, Pittsburg 
anks, Morse & Chicago 
Mfg Co, Seneca Fame NY 
© Garrison, So 10th st, Brooklyn, N Y 
Vumping Engine Co, Erie, Pa 


Knowles Steam Pump Works, 81 Liberty st, N Y 
Laidlaw-Dunn-Gordon Co, Cincinnati, O 
Lake City Engineering Co, Erie, Pa 
Lawrence Machine Co, Lawrence, Mass 
McGowan, John H, Co, Cincinnati, Ohio 
Norwalk Iron Works South Norwalk,Conn 
Pulsometer Steam Pump Co, 135 Greenwich st, N Y 
uimby, Wm E, 141 Broadway, 4 

ts, PH & F M, Co, Connersville, Ind 
Scranton Steam Pump Co, 151 Franklin ave, Scranton 
Snow Steam Pum orks, 120 Liberty st, New York 
Southwark Foundry & Machine Works, Philadelphia 
Stilwell-Bierce & Smith-Vaile Co, Dayton, Ohio 
Toomey, Frank, 127 N 3d st, Philadelphie 
U S Wind Engine & Pump Co, Batavia, [ll 

‘ood, P K, 209 No Main st, Los Angeles, Cal 

Wood, R D, & Co, Philadelphia 
Worthington, Henry R, Brooklyn, N Y 
Pumps (Air Lift). 
Recon Air Lift Co, 100 Broadway, New York 
Ingersoll-Sergeant Drill Co, Havemeyer bldg, N Y 
Pneumatic Engineering Co, 128 Broadway, N Y 


Pumps (Artesian Woll). 

Downie Pump Co, Downieville, Pa 

Wood, P K, No Main st, Los Angeles, Cal 
Pumps (Centrifugal). 


Baldwinsville (N Y) Centrifugal Pump Works 
Bucyrus Co, South Milwaukee, W' 
Edwards, Jos, & Co, New York 
Erie Pump & ne Co, ie, Pa 

1 q Foundry & Machine Works, Oswego, N Y 
rence, Mass 


Temple Pump Co, 15tb Place, Chicago 
Wood, RD. & Co, Philadelphia 


Pumps (Dia hragm 
& Pigphre Co.160 Commercial st,Boston 
Edson Mfg Co, 25 Atlantic ave, Boston 


Pumps (Electric). 
Deming Co, Salem, Ohio 
Goulds Mfg Co, Seneca Falls, N Y 

uimby, wm. E, 141 Broadway, New York 
Stilwell-Bierce & Smith-Vaile Co, a Oo 
Worthington, Henry R, Brooklyn, N Y 


Pumps (House Service). 
Quimby, Wm E, 141 Broadway, New York 


Pu moe (Mining) 

Goul Y 

Pneumatic Engineering Co, NY 
Pulsometer Steam Pump Co, 135 Greenwich st, N Y 
Snow Steam Pump Works, 120 Liberty st, New York 
Stilwell-Bierce & Smith-Vaile Co, Dayton, O 

Wood, P K, 209 No Main st, Los Angeles, Cal 


Pumps (Oil). 
Seorrett Fa Co, 69 E 6th st, St. Paul 


Pyrometers. 
Bristol Co, Waterbury, Conn 


Quere ing 
ory, 8, +0, r, Pa 

Ingersoll-Sergeant Drill Go, 26 Cortlandt st, New York 
Rand Drill Co, 128 Broadway, New York 

Sullivan Machinery Co, 135 Adams st, Chicago 
Tyrone Foundry & Machine Co, Tyrone, Pa 


Rack Raliways. 
Hildenbrand, Wm, 1 Broadway, New York 


Rall Fastenings. 
Continuous Railvoint Co of America, Newark, N J 
National Elastic Nut Co, Milwaukee 

N Y Rail Insulation & Equip Co, 00 Market st, Newark 
Weber Ry Joint Mfg Co, Cotton Exch bidg, NY 


Rail Joints. 
Bonzano Rail Joint Co, 22 South 15th st, Philadelphia 
Continuous Rail Joint Co of America, Newark, N J 


McConway & Torley Co, Pittsburg, Pa 
Weber Ry Joint Mfg Co, Cotton Bich bidg, N Y 


Rails (Relaying). 

Donaidson & Newton, 421 Cnestnut st, Philadelphia 
Grant & Harper Machy Co, Park Row bldg, New York 
Hyde Bros, #2 Lewis bldg, Pittsburg 

Johnson, Chas F, 98 Ellicott square, Buffalo 

May & Spalding, Atlanta, Ga 

Robinson & Orr, 419 Wood st, Pittsburg 

Tallon, C J, 308 Market st, San Francisco 

Rails (Steel). 

Buffalo Steel Co, Tonawanda, N Y 

General Supply & Const’n Co, 8-iu Bridge st, N Y 
Koppel, Arthur, 68 Broad st, New York 
Pennsylvania Steel Co, Steelton, Pa 


Railway Equipment (Dealers). 

Apex een Co, 11 Broadway, New York 
Carlin, W_J, Co, 26th and Railroad sts, Pittsburg 
Crane, A M, & Co, Rookery, Chicago 

Fitz-Hugh & Co, Monadnock bldg, Chicago 

Low, Edgar 8, Co, Empire bidg, Pittsburg 
Males Co, #tna bidg, Cincinnati 

May & Spalding, Atlanta, Ga 

ease Car & Loco Works, 277 Dearborn st, Chicago 
Schoonmaker, A G, Co, 126 Liberty st, New York 
Shannon, J Jacob, & Co, 1744 Market st, Philadelphia 
Torbert & Peckham, 165 Monadnock block, Chicago 
Watson, Benjamin, 66 Beaver st, New York 


Railway Signals (Pneumatic) 

Pneumatic Signal Co, Broad-Exchange bldg, N Y 
Railway Ties. 

American Creosote Works, Ltd, New Orleans La 
New Orleans Wood Preserving Works, New Orleans 
Vanderbilt & Hopkins, 126 Liberty st. New York 


Railway Track 

Diamond State Steel Co, Wilmington, De 

N Y Switch & Crossing Co, Hoboken, N 

Railroad Supply Co, Bedford bidg, Chicago 

Ramapo Iron Works, Hillburn, N Y 

Weir ros Co, Cincinnati, Ohio 

Railways (Industrial). 

Koppel, Arthur, 68 Broad st, New York 

Treadwell, M H, & Co, % Liberty st, New York 

Wonham-Magor Eng. Wks, 29 Broadway. New York 

Riveting Machines. 

Albree, Chester B, 14-30 Market st, Allegheny, Pa 

Allen, John F, 370 Gerard ave, New York 

Havana Bridge Works, Montour Falls, N Y 

Manning, Maxwrll & Moore, 85 Liberty st. New York 

Rand Drill Co, 128 Broadway, New York 

Wood, R D, & Co, 400 Chestnut st, Philadelphia Pa 
(see also Pneumatic Tools.) 

Road Rollers and Machinery. 

Acme Road Machinery Co, Frankfort, N Y 

Austin, F C, Mfg Co, Harvey, [ll 

Buffalo Pitts Steam Roller Works, Buffalo, N Y 

Climax Road Machine Co, Marathon, N Y 

Erie Machine Shops, Erie, Pa 

Goods Roads Machinery Co, Kennett Square, Pa 

Harrisburg Foundry & Mach Co, Harrisburg, Pa 

Heisler, Chas L, Erie, Pa 

Iroquois Iron Works, 178 Walden ave, Buffalo, N Y 

Kel igo ey Road Roller Co, Springfield, O 

Oastler, W C, 136 Fifth ave, New York 

Scholl, Julian, & Co, 126 Liberty st, New York 


Rock and Ore Crushers. 

Acme Road Machinery Co, Frankfort, N Y 
Allis-Chalmers Co, Home Ins bldg, Chicago 
Aultman Co, Canton, Ohio 

Austin, F C, Mfg Co, Harvey, tl 

Bradley Pulverizer Co, 92 State st, Boston, Mass 
Climax Road Machine Co, Marathon, N Y 

Cresson Co, Geo V, Philadelphia 

Farrel Foundry & Machine Co, % Cortlandt st, N Y 
Good Roads Machinery Co, Kennett Square, Pa 
Scholl, Julian, & Co, 12% Liberty st, New York 
Smidth, F L & Co, 6 Maiden lane, New York 

Steele & Condict, Pearl and Steuben sts, Jersey City 
Sturtevant Mill Co, 104 Clayton st, Boston 

Tyrone Foundry & Machine Co, Tyrone, Pa 


Rock Drills. 
American Diamond Rock Drill Co, % Liberty st, N Y 
Davis Calyx Drill Co, 128 Broadway, New York’ 
Ingersoll-Sergeant Drill Co, Havemeyer bidg, N Y 
McKiernan Drill Co, 170 Liberty st, x Y . 
Rand Drill Co, 128 Broadway, New York 
Rogers, John M, Gloucester City, N J 
Sullivan Machinery Co, 135 Adams st, Chic: >t 
Wood Drill Works, 30 Dale ave, Paterson, 
Rolling Doors, Partitions, ete. (Stee!) 
Kinnear Mfg Co, Columbus, Ohio 
Roofing. 
Standard Paint Co, 108 William st, New York 
Roofing (Corrugated). 
Garry Iron & Steel Co, Coe and Lake sts, Cleveland 
Sealife, W B, & Sons Co, Pittsburg 
Rope (Manila). 
Co, waka, Indians 

unt, C W, Co, Richmond Terrace, W N Bri 
Smith, 8 Morgan, Co, York, Pa — 
Scales (Weighing). 
Fairbanks, Morse & Co, Chicago 
Schools (Correspondence). 
Am. School at Armour Inst of Tech. Chicago 
International Correspondence Schools, Scranton, Pa 
Penn. Corres. Schools, Hamilton bldg. Pittsburg 

(For Directory of Engineering Schools see p. 4.) 

Scrapers and Plows. 
Austin Mfg Co, Manhattan bldg. Chicaco 
Contractors’ Plant Mfg Co, Buffalo, N Y 
Climax Road Machine Co, Marathor, NY 
Good Roads Machinery Co, Kenneit Square, Pa 
Smith & Sons ae OO Kansas City, Mo 
Syracuse Chilled Plow Co, Syracuse, N Y 
Western Wheeled Scraper Co, Aurora, Il 
Screens (Stone and Sand). 
Allis-Chalmers Co, Home Ins bldg, Chicago 
Aultman Co, Canton, O 
Climax Road Machine Co, Marathon, N ¥ 
Harrington & King Perforating Co, Chicago, Ill 
Steele & Condict, Pearl and Steuben sts, sersey City 
Taylor Iron & Steel Co, High Bridge, N J 
Screens (Water-Works). 
Coffin Valve Co, Boston, Mass 
Cold well- Wilcox Co, Newburg, N 
Seamless Drawn Tanks and Tubes. 
National Tube Co, Pittsburg 


Separators (Oi! and Steam). 

Harrison Safety Boiler Wks, 3166 N 17th st. Phila 
Robertson, Jas L, & Sons, 192 Fulton st, New York 
Sewage Disposal. 


Sewer Braces. 
Dunn Mtg Co, Pa 
Potter Mfg Co, 210 N ave, Indianapolis, Ind 
Sewer and Street Castings. 
Sessions Foundry Co, Bristol, Conn 
(see also Castings, Iron.) 
Sewer Pipe (see Pipe, Vitrified) 
Shafting. 
Cresson, Geo Ph. ladelphia 
Dodge Mty Co, Mishawaka, Indiana 
Poole, Robt, & Son Co, Baltimore, Md 
Sheet tron Work. 


Am Sheet Steel Co, Battery Park bidg, New 
Petroleum Iron Works Co, Washington, Pa aon 
Seaife, Wm B, & Sons Co, Pittsburg ° 
Sheet Stool. 

m Sheet Steel Co, ttery Park bldg, New 
American Steel & Wire Co, New York & shares 


Shutters (Fire Proof). 
Kinnear Mfg Co, Columbus, Ohio 


Cameron Septic Tank Co Monadnock block, Chicage 


| 
| 
Machine Works. Baldwinsville, } 
| 
| 
A 
if 
i 
"os Steam Pump Works, Indianapolis, (nd f 
‘team Pump Co, Holyoke. Mass | 
| 
i 
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government will do excavating: American Paving & Con- 
struction Co., 211 South Ninth St., Philadelphia, (1) $104, 
(2) $94, Henry Steers, Jr., 1 Broadway, New York, (1) 
$93.35, (2) $84.60; General Light & Power Co., 
Real Estate Trust Bidg., Philadelphia, (1) $113.03, (2) 
$103.03. 

WATER MAINS.—New York, N. Y.—The following bids 
were received by the Department of Water Supply,Gas and 
Electricity, 21 Park Row, on Jan. 2 for constructing water 
mains in Grand, Fulton and Pierce Aves; in Main, Mun- 
son and Locust Sts., and in the Boulevard, First Ward, 
Borough of Queens: 


Bids Received at New York, N, Y., Jan. 2, 1903, 


Inc., 1020 


for ons, steam and hot water service. Richard T. Crane is 

THE VULCAN IRON WORKS CO., Toledo, O., reports 
that its sales for the year 1902 exceeded that of any prev- 
ious year and that the company’s shops are now under- 
going extensive additions to accommodate its increase of 
business. Before the close of the past year a number of 
orders for ‘‘Giant’’ steam shovels were booked far into 
1003.——-A fire was started by spontaneous combustion 
about two months ago in the Illinois Central R. R. Co.'s 
coal pile at Gwinn, Miss.,and has been burning ever since. 
After trying in vain for weeks to extinguish the fire, it 


for Laying Water Mains. Borough of Queens. 


R. L. Norton F. N. Lloyd 
Christie, & Dalton, Lewis, Collis Peace Touhy, 
Quantities. 923 215 W. Herkimer, 21 Bros., Flushing, 
Jefferson Pl. 125th St hs Park Row. New York, I. &. 

Special castings ............ ane 57.00 56.5 57.50 57.00 58.00 
Rock, without blasting 10 cu. yds. 6.00 5.00 2.7 5.00 5.00 
eer ele 4.00 3.50 2.75 7.50 7.00 
Earth excavation .............. 8,200 “ -22 .23 27 .29 
Laying 14-1n,. pipe............ 2,380 lin. ft. . 35 31 

2 each 100.00 75.00 94.25 95.20 96.00 
5 55.00 60,00 70.00 80.20 82,00 
40.00 40.00 47.50 50.00 66.00 
6-in. 30.00 35.00 35.00 40.00 56.00 
cis 37.00 35.00 45.00 60.00 92.00 
Brick work cokes hen 10 cu. yds. 10.00 15.00 12.50 15.00 16.00 
Asphalt ea Re en 184 sq. yds. 3.00 4.00 4.00 3.00 3.00 
Granite block pavement ....... 200 1.00 2 00 2 00 
Gutter and curb ........-..+4. 265 lin, ft.. 10 -20 -20 25 -25 


INDUSTRIAL NOTES. 


THE W. 8. DICKEY CLAY MFG. CO., Kansas City, 
Mo., during the past year shipped from its five plants 
10,000 carloads of clay goods. 

WARREN ROOSEVELT, Contractor, 81 New St., New 
York, has filed a petition in bankruptcy, with liabilities 
amounting to $34,849 and assets nominal. 

ESCHER, WYSS & CO., of Zurich, Switzerland, has re- 
ceived the contract for building several turbines for Nia- 
gara Falls of 10,000 HP. each. 

THE UNITED ENGINEERING & FOUNDRY CO.,Pitts- 
burg, Pa., is reported to have secured a large order for 
various plantation machinery from Richard Honey, Mex- 
ico Citv. 

THE CRANE CO., Chicago, has increased its capital 
stock from $5,000,000 to $7,000,000, The company manu- 
factures wrought iron pipe and fittings and other supplies 


$37,782 


was decided the coal must be moved. The job was given 
to Louis Montville, who put in use his steam shovels and 
in nine days 15,000 tons of coal were removed. This was 
done under difficulty, as it was necessary to keep a stream 
of water playing on the pile all the time, and even with 
that precaution .our cars were set on fire by the hot coal. 
This is the first time that a steam shovel has been used 
for that purpose and Mr. Montville’s successful effort 
opens up a new avenue of usefulness for the machine. 
The shovels referred to were of the ‘‘Giant’’ boom type, 
built by this company. 

THE NAME OF THE STANDARD TRACTION BRAKE 
CO., of 26 Cortlandt St., New York city, has been changed 
to the Westinghouse Traction Brake Co. This company 
sells all power brakes for street railway service manu- 
factured by the Westinghouse Air Brake Co., including 
straight or automatic air-operated brakes, with axle- 
driven or motor-driven compressors, the storage system 
of air-brakes, and the Westinghouse combined magnetic 
brake and electric car-heating apparatus. 


PUBLICATIONS RECEIVED. 


A COUNTRY WITHOUT STRIKES.—B y 
Lloyd. With an Introduction Willen 
Reeves, Ex-Minister of Labor in New Zealan 
Arbitration Law 

u ay, Page & Co. P. x 7 
xiv. + 183. $1 net. 

THE EMPIRE OF BUSINESS.—By A ww 
New York: Doubleday, Page & 
pp. 345; frontispiece portrait. $3 net. — 

A TEXT BOOK OF FIELD ASTRONOMY For 
GINEERS.—By George C. Comstock, Professor 
tronomy in the University of Wisconsin. New 
John Wiley & Sons. Cloth; 6 x 9 ins.: pp. 19); + 
6 plates and 15 figures. $2.50. gil 

TRAITE PRATIQUE DE TRACTION EL Tf 
L. Garbillion and G. Griffisch. 
et Cie. Paper; 8 x 11 ins.; pp. xvi. + 752: t; 

FIRST BOOK OF FORESTRY.—By Filibe 
of Division of Forestry, U. Ss. gee 
terior. Boston: Ginn & Co. Cloth; 5% x 7% ins 
291; 98 illustrations. 75 cts.; by mail, SS cts. 

THE ROMANCE OF THE COLORADO RIVER 
Story of its Discovery in 1540, with an oer, 
Later Explorations, and with Special Reference to 
Voyages of Powell through the Line of the «; 
Canyons. By Frederick S. Dellenbaugh, Membe: 
the U. S. Colorado River Expedition of 1871 and 1+ 
New York: G. P. Putnam’s Sons. Cloth: 6 x 9 | 
pp. 399; many illustrations. $3.50 net. 

THE STEAM TURBINE.—By Robert M. Neils 
M. Inst. M. E. London and New York: ome 
Green & Co. Cloth; 6 x 9 ins.; pp. 168; 9 plates : 
145 illustrations in the text. $2.60 net. 

LETTERING FOR DRAFTSMEN, ENGINEERS ND 
STUDENTS.—A Practical System of Freehand Léti.. 
ing for Working Drawings. Eighth Edition, Revi... 
and Enlarged. By Chas. W. Reinhardt, Chief Draft 
man, Engineering News. New York: D. Van Nostrand 


Co. Boards; 11 x 8 ins.; A 34; 12 plates and over *«) 


Ww 


illustrations in the text. 


PARK IMPROVEMENT PAPERS.—A Series of Sevent. 
Papers Relating to the Improvement of the Park &\ 
tem of the District of Columbia; Printed for the UU. 
of the Senate Committee for the District of Columbi» 
Edited and Compiled by Charles Moore, the Clerk o/ 
that Committee. Washington: Pub. Doc. Half 
leather; 6 x 9 ins.; pp. 282; illustrated. 

CHICAGO ENGINEERING TRANSPORTATION PRON 
LEM.—Report on the Engineering and Operating Fea 
tures Submitted to the Committee on Local Tran- 
portation of the Chicago City Council. By Bion 1T 
Arnold. Chicago: Address the Committee. Paper: 6 . 
9 ins.; pp. 310; folding plates, illustrations in the 
text and separate envelopes of folding maps. 

U. S. COMMISSIONER OF EDUCATION.—Report for 
1900-1, Vol. I. Wm. T. Harris, Commissioner. Wash 
ington, D. C.: Pub. Doc. Cloth; 6 x 9 ins.; pp. exii 
1,216; tables. 
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ADVERTISERS’ 


CLASSIFIED DIRECTORY. 


Varnish and Color. 


Skylights. 

National Skylight & Const'n Co, 12) Liberty st, N Y 
Plenty, Josephus, Jersey Ng / NJ 

Vaile & Young, Baltimore, ‘d 


Sluice Gates. 
Coffin Valve Co, Boston, Mass 
Cold well-Wiicox Co, Newburg, N Y 


Smoke Stacks (see Stand-Pipes and Tanks). 


Speed Gcvernors. 
Foster Engineering Co, Newark, N J 


Stomp Mills. 
Allis-Chalmers Co, Home Ins bidg, Chicago 


Stand-Pipes and Tanks. 

Brownell & Co, Box 913, Dayton, O 

Caldwell, W E, Co, 30 East Main st, Louisville, Ky 
Carroll-Poster Boller & Tank Co, Pittsburg, Pa 
Chicago Bridge & Lron Co, Chicago 
Columbiana Boiler Co, Columbiana, 

Du Bois Iron Works, Du Bois, Pa 

Enterprise Boller Co, Youngstown, O 

Gem City Botler Co, Dayton, O 

Girard Boiler & Mfg Co, Girard, O 

Hodge Boller Co, Boston, Mass 

Keeler, E, Co, Williamsport, Pa 

King Bridge Oo, Cleveland, O 

Means & Fulton Iron Works, Birmingham, Ala 
Meehan Boller & Construction Co, Lowellville, O 
North Penn Iron Co, 3d and Sedgley ave, Phila 
Riter-Conley Mfg Co, Pittsburg, Pa 

Scaife, Wm B, & Sons Co, Pittsburg 

Sharon Boiler Works, Sharon, Pa 

Smith, Theo, & Sons Co, Jersey City, N J 

Snow, T W, 36) Dearborn st, Chicago 

Strutners- Wells Co, Warren, Pa 

Tallerday Steel & Tank Co, Waterloo, la 
Tippett & Wood, Phillipsburg, NJ 

U 8 Wind Engine & Pump Co, Batavia, Ill 
Walsh, W J, Holyoke, Mass 

Warren City Tank & boiler Works, Warren, O 
Wood, R D & Co, Philadelphia, Pa 


Steam Shovels. 

Austin, Manhattan bidg, Chicago 

Beatty, M, Sons, Welland, Ont 

Bucyrus Co, South Milwaukee, Wis i 
Hunt, C W, Co, Richmond Terrace,W N Brightou, NY 
Marion Steam Shovel Co, Marion, € 

Mead, John A, & Co, 7 Broadway, New York 

Osgood Dredge Co, Albany, NY 

Souther, John, & Co, Boston, Mass 

Thew Automatic Shovel Co, Lorain, O 

Toledo Foundry & Machine Co, Toledo, O 
Torbert & Peckham, Monadnock block, Chicago 
Vulcan Iron Works Co, Toledo 


Steam Speciaities. 

American District Steam Co, Lockport, N Y 

Crane Co, Chicago, Til 

Darling Pump & Mfg Co, Box E, Williamsport, Pa 

d’Esté4, Julian, Co, 15 Canal st, Boston 

Harrison Safety Botler Wks, 3166 N 17th st, Phila 

Lunkenheimer Co, Cincinnati, O 

Manning, Maxwell & Moore, 85 Liberty st, New York 

Robertson, Jas L, & Sons, 192 Fulton st, New York 

Union Steam Spec. Co, 151 Franklinave, Scranton, Pa 
(see also Separators, Ol] and Steam.) 

Steam Traps. 

American Blower Co,"Detroit, Mich 

Buffalo Forge Co, Buffalo, N Y 

Crane Co, Chicago, [ll 

d’Esté, Julian, Co, 15 Canal st, Boston 

Sturtevant, B F, Co, Boston, Mass 

Steel Clips. 

Streeter, H A, 3 Indiana st, Chicago 

Steel Flanges (Weldiess). 

Latrobe Steel Co, Girard bidg, Philadelphia 


Steel Ties. 


Koppel, Arthur, & Broad st, New York 


Stone. 

Bound Brook (N J) Crushed Stone Co 
Leopold, J, & Co, 18 Broadway, New York 
Thiel, August, Guttenberg, N 

Tomkins, Calvin, 120 Liberty st, New York 


Street Cleaning implements 
Escoba Mfg & Supply Co, 147 Cedar st, New York 


Street Railway Su plies. 
Brill, J G, Co, Philadelphia, Pa 


Street Sprinklers and Sweepers 
Austin, F C, Mfg Co, Harvey, Il 

Brill, J G, Go, Philadelphia, Pa 

Edson Mfg Co, 2% Atlantic ave, Boston 

Good Roads Machinery Co, Kennett Square, Pa 
Oastler W C, 156 Fifth ave, New York 


Structural Steel and Iron Work. 
Berlin Construction Co, Berlin, Conn 
Brooks, T H, & Co, Cleveland, O 
Eichleay, John, Jr, Co, Pittsburg 
Fleming, Henry 8, 1 Broadway, New York 
General Suppiy & Const’n Co, $-10 Bridge st, N Y 
Kratzer, , & Co, 218 Smaliman st, Pittsburg 
Link Belt Engineering Co. Nicetown, Phila 
McCarty, A F, & Co, 1215 Filbert st, Philadelphia 
Means & Fulton Iron Works, —jr— Ala 
National Skylight & Const’n Co, 1%) Liberty st, N Y 
N J Foundry & Machine Co, 9 Murray st, N Y 
North Penn [ron Co, 3d and Sedgley ave, Phila 
Pedrick, E K, Co, 12) Liberty st, New York 
Schreiber, L, & Sons Co, Cincinnati, O 
Sharon Boller Works, Sharon, Pa 
Snare & Triest, 39 Cortlandt st, New York 
Snead & Co Iron Works, ft of Pine st, Jersey City,NJ 
Streeter, H A, 35 Indiana st, Chic: 
& Wood, Phillipsburg, N 
Walton Iron Co, Cincinnati 

(see also Bridges and Buildings.) 


Stump Pulling 

Milne Mfg Co, Eighth st, Monmouth, Ill 

Submarine Armor (see Diving Apparatus). 

Tanks (Grain Storage). 

Berquist, A 8, 515 Bedford ave, Brooklyn, N Y 

Hodge Boiler Works, East Boston, Mass 

Riter-Conley Mtg Co, Pittsburg, Pa 

Seaife, W B, & Sons, Pittsburg 

Steel Stor Elevator & Const'n Co, Buffalo, N Y 

Warren City Tank & Boiler Works, Warren, O 
(see also Stand Pi and Tanks.) 

Tapes (Steel). See Measuring Tapes. 

Tapping Machines (Pipe). 

Smith, ia P, Mfg do. Newark, N J 

Tents. 

Murray & Co, 29 S Canal st, Chicago 

Test Borings (see Artesian Wells). 

Testing Laboratories (see Laboratories). 

Testing Machines. 

Falkenau-Sinclair Machine Co, 109 N 22 st, Phila 

Riehle Bros Test & Mach Co, 1424 N 9th st, Phila 

Thermometers (Recording). 

Bristol Co, Waterbury, Conn 

Threading Tools (Pipe and Bolts). 

Oster Mfg Co, 3 E Prospect st, Cleveland 

Tie Plates. 

Diamond State Steel Co, Wilmington, Del 

Railroad Supply Co, Bedford bidg, Chicago 

Ties (Steel). 

Koppel, Arthur, 68 Broad st, New York 

Time Detectors. 

Am Watchmen’s Time Detector Co, 234 B’way, N Y 

Imhauser, E, & Co, 6 Broadway, New York 

Transformers. 


Cloth. 
Aloe, A 3, Co 
Favor, Ruhl & Co, 54 Park Place, 
ardtmuth, L & ¢, 49 Barc! 
(see also Instruments, 
Trench Machines. 
Carson Trench Machine Co, Boston, 


oore, 
Turbines. 


Tubi 
Tubing (Flexible Motallic), 


Turnbuckles. 


Columbia Bridge Co, Pittsbur; 
Fort Pitt Bridge Work Pittsb 


Co, Cleveland, O 


McClin 
Mo Valley — ~ & Iron W 
Mount Vernon Bri 

Mill Co, Paterson, 


Virginia Bridge & Iron Co, Roa 


Vaive Boxes. 
Clow, J B, & Sons, Lake and 


Valves. 
Crane Co, Chicago, Tl 
Crosby Steam ye & Valve Co, 
Darling Pump & Mfg Co, Box E, 

(see also Hydrants and Valves.) 
Valves (Gas). 
Campbell, J B, Brass Wor! 


Crane Co, 


Ludlow Valve Troy,N Y 


& F M, Co, Cornersville, I 


on, 
Coldwell-Wtlcox Co, Newburg, N Y 


Millar, Chas, & Son Co, Utica, N Y 
Walworth Mtg Co, Boston, Mass 
Wood, R D, & Co, Philadelphia, Pa 


Vaives (Pressure ating). 
alve Co, Troy, N 
(see also ure Regulators.) 


Valves (Steam). 


e , Chicago. 
Crosby Steam G: 
Ludlow Valve Mfg Co, Troy, N 
ukenheimer Co, Cincinnati, 
Valves (Stop). 
F Co, Newark, N J 


General Electric Co, Schenectady, N Y 


Thompson, J, & Co, Philadelphia 


414 Broadway Louis 


Mass 
Potter Mfg Co, 210 N W ave Indianapolis, Ind 


rst st, San Francisco 


Camden Water-Wheel Wks, Camden, New York 
Dayton Globe Iron Works wy Ludlow st, Dayton, 


Cleveland City Forge & Lron Co. Choveland 


Merrill Bros, Kent ave, Brooklyn, N 
Turntables. 

American Bri Co, New York 
Boston Brid 


orks, 47 Winter st, Borton, Mass 
hicago 
Hunt, C A Richm’d Terrace, W N Brighton, N Y 


ur, 68 Broad st, New York 
Co, Pottstown, Pa 


dge Works, Pottstown, Pa 
Phoenix Bridge Co, 1821 Arch st, Philadelphia 


noke, Va 
Wonham-Magor Eng. Wks, 29 Broadway, New York 


Cayuta Wheel & Foundry Co, Sayre, Pa 
Drummond, M J, & Co, 192 Broadway, NY 


Boston 
Williamsport, Pa 


Cascade 
Chapman Valve ats Co, Indian Ore! 
Ch 


Michigan Brass & Iron Works, Detroit, Mich 
Roots PH 


Cayuta Wheel & Fo Co, Pa 
Chapman Valve Co, Indian Orchard, Mass 
Cran ic 


& Valve Co, Boston 


‘oster 
Reading Found Ltd. , Pa 


3. 

Sherwin-Williams Co, Cleveland, O 
(see also Paints.) 

Vault Lights. 

Brooks, T H, Cleveland, Ohio 

Tucker & Vinton, 156 Fifth ave, New York 

Ventilators. 

Buffalo Forge Co, Buffalo, N Y 

Merchant & Vo, Inc, Philadelphia, Pa 

Vises (Parallel). 

Merrill Bros, 467 Kent ave, Brooklyn 


Wagons and Carts. 
Austin, F C, Mfg Co, Harvey, Ill 
arathon, N Y 


Roads Machinery Co, Kennett Square, Pa 
U 8 Sanitary Co, Washington, D C 


tota, N Y 
Western Wheeled Scraper Co, Aurora, Ill 


Water Motors. 
Backus Water Motor Co, Newark, N J 


Water Softening Plants. 
dustrial Water 126 Liberty st, New York 
ennicott Water Softener Co, 3583 Butler st, C) ieago 
Y Continental Jewell Filtration Co, 15 Broad si N. 
atterson, S W, Philadelphia, Pa 

Pittsburg Filter Mfg Co, Pittsburg 


Water Storage Systems. 
Acme Water Stor & Const’n Co, Park Row bldg. N Y 


Water Wheel Governors. 
(see Governors, Water-W heel.) 


Water Wheels. 

Cassel Auto Water Motor Co, Seattle, Wash 

Doble, Abner, Co, Fremont & Howard, San Francisc: 

Pelton Water Wheel Co, 134 Main st, San Francisco 
(see also Turbines.) 

Water-Works Tools and Supplies 

Flint & Walling Mfg Co, Kendaliville, Ind 

Smith, A P. Mfg Co. Newark, N J 

Well Drilling Machinery. 

American Well Works, Aurora, II! 

Cook Well Co, St Louis, Mo : 

Star Drilling Machine Co, 104 Fulton st, New York 

Wharf and Pier Builders. 2 

Atlantic, Gulf & Pacific Co, 13-21 Park Row, N \ 

McMullen, Arthur, & Co, 13-21 Park Row, New York 

O’Rourke, John F, Park Row bidg, N Y 

Phoenix Bridge Co, Phoenixville, 

San Fr: idge Co, 220 Market st, San Francisco 

Wheelbarrows. 

Cockburn Barrow & Machine Co, City 

Syracuse Chilled Plow Co, 8; N 

Steubner, G L, Long Island City, N 


Erie, Pa 
, Mass 


Valves (Gate). Foundry Co, Sayre, Pa Western Wheeled Scraper Co, Aurora, Ill 
ayu ee ‘oun: , Sayre, 
Comin Valve Co, Bost Whistles. 


Crosby Steam Gage & Valve Co, Boston 
Lunkenheimer Co, Cincinnati, © 
Windmills. 
Flint & ben fg Co, Kendallville, Ind 
Temple Pump Co, 15th Place, Gatcago 

U 8 Wind Engine & yor ge Batavia, 
Wire, Wire Rope an Cables. 

american Steel & Wire Co, New York & Chic» 


J 
Williamsport Wire Ro Williamsport, P« 
Falls, Ob 
Wire Fence (see Fencing). 
Wood (see Creosoting). 
Drop Forge Wks, 20th & Clearfield sila 


— 
w York 

Smith, 8 Morgan Co, York, Pa 

Stilwell-Bierce & Smith-Vaile Co, Dayton, O 

Wood, R D, & Co, Philadelphia, Pa 

Art 
nt Vernon, O 
NJ 
Shicago 
st. 

Crane Co, Chicago, 

Michigan Brass & Iron Works, Detroit, Mich 

y Lesehen, A, & Sons Rope Co, St Louis 
Macomber & Whyte Rope Co, 21 S Canal st, ‘ 
Roebling’s, John A, Sons Co. Trenton, N J 


q 
4 
e 


